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PUBLIC WOBKS, lEELAND. 



FORTy-TI-IlRD ANNUAL REPORT 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1874-75. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY 



Mat it please yoph Lordships, 



'yyE have the honour to submit our Forty-third Annual Report on the several 



services intrusted to our management, viz. : — 



Accounts : — 

Loans for Public Works, Advances and Prepayments. 
Sanctions for Grants. 



Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Pheenix Parle, the Courts of Law, Public Offices, Government 
Prisons, Constabulary Dcp6t, General Post Office, Metropolitan Police Stations 
of the Dublin District, the Royal Hospital, Kilmainham, the Royal Hibernian 
Military School, tire Royal Dublin Society and Glasneviu Gardens, the Royal 
Insh Academy, the National Gallery of Ireland, the Royal College of Science. 

Pheenix Park. 

Constabulary Buildings throughout Ireland. 

Coast-Guard Stations do. 

Customs Buildings do. 

Inland Revenue Buildings do. 

Post Offices and Telegraph do. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Education Buildings. 

Supply of Fuel and Liglit to all Public Offices in Ireland. 

Labouring Classes’ Dwellings and Lodging Houses. 

Glebe Loans. 



Harbours 

Arterial Drainage, with Improvement of Navigation and Water-power, 5 & 6 Vic., 
c. 89, &c. 

Drainage and Improvement of Lands Act, 1863, 26 & 27 Vic., c. SS, &c, 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection, of Farm Houses and Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Landlord and Tenant Act, 1870 (33 & 34 Vic., c. 46). 

Limited Owners’ Residences Acts. 

Fishery Piers and Harbours. 

Inland Navigations. 

Post Roads. 

Railway and other 'Arbitrations — Tramways, &c. 

Dtilization of Sewage Act. 
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6 FORTY-THIRD ANNUAL REPORT OF THE [1874-75 

LOAKS AND GRANTS 

The following ia an Abstract of the several Loan Funds which have from time to time been auth • 

and Interest, and the Amounts remitted, to the 3let £rch 



AMOUNTS AUTHORIZED BY PARLIAMENT. 



(1.) Public Works Loan Fund. 

Act 1 (fc 2 Wm. IV., c. 33, 

Act 6 rfe 7 Wm. IV., c. 108, 

Act 1 & 2 Vie., c. 88, 

Act 9 & 10 Vic., c. 108, 

Act 10 & 11 Vic., C.10C, 

Act 12 Vic., c. 23, . 

Act Ills 12 Vic., c. 51, 

Aet 13 & 14 Vic., c. 31, 

Accrued under proTisionB of Act C 
<b 7 Vic., c. 44, continued by 
various Acts to 29 30 Vic., c. 

73, charging the Consolidated 
Fund with £00,000 per annum, 

(2.) Ekplothbnt or Labourinq Poor. 
Act 9 & 10 Vic., 0 . 107, 

(3.) SnANNOB Navioation. 

Act 2 & 3 Vic., c. 61, 

(4.) Land Improvement. 

Act 10 Vic., c. 32, . 

Act 12 Vic., c. 23, . 
Actl3<fcUVic.,c.31, 

Act 29 (k 30 Vic., c. 40, 

(6.) Land Aot. 

Act 33 A 34 Vic., c. 46, , . 



744,650 0 
100,000 0 
46,000 0 

145.000 0 

370.000 0 

200.000 0 
138,648 15 
800,000 0 



1,890,000 0 0 



1,500,000 

800,000 

200,000 

1,000,U00 



4,434,298 15 7 



4,797,048 12 I 
294,090 0 0 

3.000. 000 0 0 

1 . 000 . 000 0 0 



13,536,037 7 8 



For what purpoao itined, 


Advasoes. 


Duritie tha yuar to 3Ut 
March, 1075. 


f 


^ s. d. 


Public Works, 


95,214 0 0 


( RfiliefWorks, 1 
1 9Vio„ 


- 


ArtcrialDrainage, 

i 


41,932 19 1 


Relief Works, 


_ 


fSliannon Navi-| 
( gation, . j* 


- 


Drainage, Farm 1 
Buildings, La- 
• bourers’Dwell- • 
ings. Planting 
[ for Sheltor,(kc., J 
C For Purchase by 1 
< Tenants of [• 

( their Farms . ) 


102,005 0 0 
46,285 0 0 




285,436 19 1 



Sanctions for Grants. 



By Act 1 <St 2 Wm. 4, c. 33, for Public Works 
By Act 1 Vic., c. 31, for Public Works, . 

By Act 1 A 2 Via, c. 88 (portion of £50,000), appropriated 
to Grants for Public Works, 

By Act 6 & 7 Vic., c. 44, for Public Worlcs, ! 

By Act 9 Vic., o. 1, in Aid of Relief Works, 
ByActO&lOVic., c. 108, do. 



Aid of tlio Improvement of the 



By Act 2 & 3 Vic., o. 6 
Shannon Navigation, 

By Act 9 Vic., c. 3, for Piers and Harbours, 

By Aot 10 A 11 Vic., c. 75, for do.. 

For Navigation in connexion with Drainage Act, 5 <fc 6 Vic., 



£■ s. d. 
50,000 0 0 
50,000 0 0 



4,000 

21,000 



0 0 
0 0 



50,000 0 0 
175,000 0 0 



50.000 

40.000 



125,000 0 0 



225,000 

290,717 

90.000 

141,073 



LOANS. 

The foiwoing abstract gives the results of all Loan transactions, under their several 
c asses, which have been intrusted to the Board’s management from the commencement 
October, 18.31, to 31st March, 18757 

_ More detailed st^ements of some of these will .be found, for Public Works Loans, 
including Arterial Dramage, at pp. 40 to 49 j for Land Improvement Loans at pp. 15 
and 16, and 62 to 67 ; and for the Loans under the Land Act at pp. 17 to 18. 

e operations under the other two classes have been practically brought to a close. 
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1874-75.] 



FOR PUBLIC WORKS. 

showing the amounts issued and Repaid within the year, the total Advances and Repayments of Principal 
1875 ; and the Balances of Principal outstanding at that date. 





Bepayments, including 
Interest. 


rotol Adroncee. 


1 Total Repaymenti. 


Rcmissioci. 

i 


Balances of Frincipai 
Outstanding, 


Daring tbc year to 31st 
flareb, 1875. 


Principal. 

1 


I Intoreat. j 




£ s. d. 


£ s. d. 


£ t. d. 


£ s. d. 


£ s. d. 


£ s. d. 




15,286 15 3 


1,492,210 18 9 


1,056,530 17 10 


422,584 8 10 


88,969 2 3 


346,710 18 8 




- 


226,349 19 11 


69,671 18 1 


18,666 3 2 


166,678 1 10 






46,632 4 3 


2,290,809 19 8 


703,849 10 0 


773,477 18 5 ' 

i 


1,196,795 12 3 


390,164 17 5 




4 16 1 


4,797,648 12 1 i 


602,700 13 10 


87,276 8 6 


4,294,947 18 3 


- 




- 


294,090 0 0 


281,463 7 2 


48,460 0 9 


- 


12,036 12 10 




69.683 15 7 


2,503,307 4 4 


1,705,983 19 10 


743,093 4 1 


- 


797,323 4 6 




(9,887 0 4; 1 
• 


238,350 13 0 , 


9,117 12 5 


13,380 1 1 


- 


229,333 0 7 




141,494 11 6 


11,842,767 7 9 


4,329,307 19- '2 


2,106,937 4 10 


5,737,390 14 7 


; 1,776,068 14 0 



SANCTIONS. 



During the past year Loans have been sanctioned by your Lordships out of the 
respective funds, and for the following objects, viz. : — 



(1.) Public WorljB Loan Pune!, 1 & 2 Wm. IV., c. 33, <fec. — £ 

Local Boards for ImprovementB in Towns and Districts, . 1,600 

Railways, 46,333 

Harbours and Docks, . . . ..... 3,500 

Pisbery Piers, Ac., ........ 1,700 

Labourers' Dwellings in Towns, 910 

Glebe Loans, 35,7,86 

Public Health Act, 54,200 

River Drainage Maintenance, 3,800 

River Drainage "Works by Local Boards, .... 15,077 

(4.) Land Improvement Aot, 10 Vic., c. 32. — 161,906 

PorThorougb Drainage, Farm Buildings, Labourers’ Dwellings, 

Fencing, Planting, &c., ....... 110,710 

(5.) Land Act, 33 & 34 Vic., c. 46— 

For the Pnrohase by Tenants of their Farms, . . . 54,288 



Total Sanctions, . . . . . £326,904 



The total Sanctions on all • Services being £326,904 against £307,381 on the 
previous year. 

The “Public Health (Ireland) Act, 1874,” erupowers us, on the recommendation of the 
Local Government Board, to make Loans with the approval of your Lordships, for objects, 
"which may be deemed sanitary improvements, in pursuance of any powers of borrowing, 
already conferred by the Sanitary Acts, and which were heretofore dealt with by tbB' 
Public "Works Loan Commissioners, England. This arrangement constitutes this DeparV- 
ment the sole medium of making loans advanced from the Consolidated Fimd for publio 
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purposes in Ireland. These loans may be jmrde to discharge the debts incurred for works 
already executed as well as for those wliich are to be executed ; they are to be repaid 
within a period of from 30 years to 50 years, the rate of interest varying, in accordauce 
with the discretionary powers conferred on your Lordships by the Act, from 3^ per cent, 
for 30 years’ loans to 4 per cent, when the limit of 50 yeai-s is required for repayment 
The time granted for repayment of these loans being contingent, first on the “ probable 
duration and continuing utility of the works in respect of wliich the same is required ; ” 
and second, on the extent of the rate and the ability of the borrowing locality to disclmrge 
the debt in the shorter or longer period specified in tlie Act. 

Up to the 31st March last loans have been sanctioned under this Act to the extent of 
.£54,200, which includes a loan of £50,000 for constmeting waterworks for the city of 
Waterford ; and since the 1st April we have received many other applications which will 
involve a considerable advance of money out of the Public Works Loan Fund during the 
year now commenced. 

Of the Loan Semces, which have been in operation in former years, we have to observe 
that the applications under the Glebe Loans Acts show a steady and progressive increase. 
The amount sanctioned during the year being £35,78G, against £24,35G during the past 
yeai*. The total sum authorized to bo advanced now amounting to £94,546. There can 
be no doubt from these figures that advantage has not yet been taken of this measure to 
the extent of the requirements of the various religious bodies. And in the event of the 
Act, which expires in August next, being extended for a furfher period, we believe that 
it will be made use of for some time longer in mi increasing ratio. 

Loans for two arterial drainage districts, viz., Bailynacourty and Kildare, have been 
authorized under the provisions of the 26 and 27 Vic., c. 88, to be carried out under the 
management of the respective Local Boards, making witlr those previously authorized 
under this Act, a total of 27 districts, with an estimated expenditure of £242,773. 
Dui’ing the same time 3 drainage maintenance worlcs have been undertaken by us 
requiring loans to tire extent of £3,800. 

The remaining Sanctions out of the Pubhc Works Loan Fund during the year-, comprise 
the following miscellaneous objects, viz. : — 

£ 

1. Dungai'vaii Poor Law Union, ....... 1,600 

2. Cuahenclall, Ballymena, and Red Bay Railway Com[)any, . . 30,000 

3. Tlie Southern Railway Couqmny, ...... 15,333 

4. Galway Harbour Commissioners, ...... 2,000 

5. Town Commissioners of Youglial for repairs of Quays, .... 1,500 

6. Rathmullen Fishery Pier, ....... 1,700 

7. Labourers’ Dwellings at Newtownlimavady, ..... 910 

And the following further applications remained under consideration, some of which 
have received your Lordships’ sanction since the 31st March last, viz. : — 



Town Council of Belfast, for the Sewerage of part of tlie Borough called “ New- 
townards Road Diatiict,” under the “Public Health, Ireland, Act, 1874,” 

Gland Jiuy of County of Carlow, for lowering Hill, Cariickduff, widoniug Road, 
<tc., as per Presentment at Spiing Assizes, 1875, . . . . 

Grand Jury of Queen’s County, by Presentment at Spring Assizes, 1875, for Court 
House at Maryborough, . . . . . 

Corjwratioii of Dublin, acting as Urbane Sanitary Authority for sundry works 
connected with. Water Works, Filter Beds, TownsMp Works, Meter’s, cVc., 
under the “Public Healtli, Ireland, Act, 1874,” . . . . 

Midland Counties and Shannon Junction Railway, . . . 

Gi-and Jury of County of Sligo, to rebuild, enlarge, repair, alter, and fit up the 
County Court House at Sligo, . . 

Guardians of Ballyvaughan Union, under Public Health Act, for n Supply of Water 
for the town of Ballyvaughan and the Union Workhouse, under the “ Public 
Health, Ireland, Act, 1874,” ....... 

Town Commissioner’s of Newry, to enable them to pay off existing Loans obtained 
and expended in pi’oviding a Supply of Water for that town, rmderthe “Public 
Health, Ireland, Act^ 1874,” ....... 

Galway Urbane Sanitary Authority, for Improvements in the Sewerage and 
Drainage of the town of Galway, under the “ j^iblic Health, Ii’eland, Act, 1874,” 

Guardians of Newr’y Union, for a Supply of Water for the town of Warrenpoint, 
under the “ Public Health, Ireland, Act, 1874,” .... 



£ s. d. 
12,238 0 0 

1,110 0 0 

2,000 0 0 

35,443 11 1 
38,300 0 0 

15.000 0 0 
600 0 0 

27.000 0 0 

23.000 0 0 
5,000 0 0 



The operations under the Land Improvement Acts are referred to in detail in a subse- 
quent part of this Report. The total amount of Loans sanctioned during the year being 
±-110,710, showing a falling off as compared with the previor^ year when it stood at 
±139,370, hut, as will be seen by the detailed report on this service at page 15, both 
the number of applications and the amount issued are in excess of last year, 
amounts allocated to tenant fanners for loans to aid in the purchase of their holdings 
•exceed those of the previous year, the amounts being respectively £54,288 and £49,130. 
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Since the passing of the Act in 1870, tenants have purchased their farms, embracing 
an acreage of 26,285 acres at a total cost of £400,555, aided by advances made by us 
amounting to £238,350. The annual rent paid in respect of these holdings was £16,004, 
^inst which the future rentcharge payable to this Board during 35 yearn from the 
dates of the respective advances will be £11,917. 



ADVANCES AND REPAYMENTS. 



The total Loan advances during the year amount to £285,437, against £233,498 of the 
previous year, and the repa 5 nnents including interest to £141,495, against £144,989. 

The foilowii^ statement shows under general heads to what pvnposes the advances 
have been applied, and the sources from which the repa 3 onents have come, viz. : 



1. Public Works Loan Fund— 

Conntiee, 

Local Boards, Towns, <bc., . 

Ronds and Bridges, . 

Inland Navigation, . 

Railways, 

Harbours, Bocks, <kc., 

Fishery Piers and Harbours, 
Labourers’ Dwellings in Towns, 
Glebe Loans, 

River Drainage, <k 6 Vic., c. 89, 
Du. Maintenance, 

Do. 2G & 27 Vic., c. 88, 



2. Employment of Labouring Poor, . 
4. Land Improvement, 

0 . Land Act, 



Advances. 


PicpajTnents. 


£ 


£ 


— 


4,980 


6,400 


397 





350 





1,255 


62,966 


500 


2,000 


3,827 


1,300 


1,191 


6,767 . 


367 


26,781 . 


2,420 





38,814 


2,697 . 


832 


39,236 - 


6,986 


137,147 


61,919 





5 


102,005 


69,684 


46,285 


9,887 


£285,437 


£141,495 



The total repayments of £141,495 comprise the sum of .£89,972 repaid on account of 
principal, and £51,523 received in respect of interest. This latter amount, together witli 
£180 received on account of loans advanced by the late Loan Commissioners for Ireland, 
has been paid over to Her Majesty’s Exchequer in aid of the Revenue of the year, in 
pursuance of the Act authorizing the Budget arrangements for the year ended 31st 
March, 1875. The charge.s now payable by way of annuity or rentchai-ge, which 
foim the great hulk of the loans under repajnnent, number over 5,500. The repayments 
under these have been resolved into their component parts of principal and interest, and 
the balance of principal outstanding on each loan on the 31st March, 1875, ascertained. 
By which we are also able to state the amounts remaining due and out-standing on 
each class of loans, as shown by the statement in the Appendix to this Report, and the 
amount of principal due on the aggregate of our advances, viz,, £1,776,068. 

The repayments from so large a number of borrowers, comprising so many different 
classes, eontmue, with very few exceptions, to be made with punctuality. The Glebe 
Loans and Land Act Services, with 1 88 and 416 borrowers respectively, both close the 
year without a single defaulter. 

Since our last repoi-t the charges have ceased on six di'ainage- districts, undertaken 
pui'suant to the Act 5 and 6 Vic^, c. 89, viz., Kilmain, Dunmoran, Borris-in-Ossoiy, 
Cahore, Inny, and Loughans, by which the 110 proprietors hei’Stofore contributing half- 
yearly instalments amounting to £1, 126 will be relieved from further payments in respect 
of these works. In the same period two awards have been made charging the lands and 
55 proprietors in the drainage districts of Deninlough and Parsonstown with £357 half- 
yearly in repayment of works executed under the respective Local Boards, under the 
Act 26 and 27 Vic., c. 88. One charging order has also been made, char^g the 64 
pr^rieters of the Boyne Drainage District with the cost of maintenance worts executed 
the provisions of the Act 29 and 30 Vic., c. 49. 

ihe Land Improvement Loans still continue to show a falling off in the repayments 
winch are less than those of last year by £8,851. The repayments under this service 
have been undergoing an annual decrease since 1870, when they amounted to £111,348 
the present year, when they realized only £69,684. The decrease is entirely due 
0 the cessation of the payment of rentcharges created between June, 1847, and April, 
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1852 on advances amounting to £1,306,000. The amount has now reached its low af 
limit, and a gradual and progressive increase may be expected to arise on this and 
several other classes in consequence of the great increase in the amount advanced durin 
the past few years. “S 



Irish Eeproductive Loan Fund. 



This is the balance of a Fund which was raised in 1822 by public subscriptions in 
England to relieve tire distress arising from the scarcity of food in Ireland ^ 

Prior to 1848 the Fund was administered by the Reproductive Loan Fund Institution 
in which year an Act was passed, 11 and 12 Vic., c, 115, dissolving the Institution and 
vesting the Fund in Her Majesty upon trust to be applied to charitable purposes and 
objects of public utility, not otherwise provided for by local rates in the ten counties 
under named, as the Lord Lieutenant, with the consent of the Lords of the Treasui-v 
should from time to time direct. 4’ 



nTho Imli The Act of last session, 37 and 38 Vie., c. SG, vests the Fund in this Board which 
Sr insisted of £42,061 12a. Id. 3 per cent. 

Fund Act, consols, and £974 2^. Id. casli. These amoimts axe specially applicable to the counties 
1874, ’’dated the proportions stated opposite each ; — 



Consnii. Cask 











£ 


s. 


d. 


£ 




d. 


Clare, 








1,959 




11 


70 


12 


G 


Cork, 








4,826 


11 


1 


99 


17 


0 


Gal'way, 








6,016 


It 


G 


85 


1 


11 


Kerry, 








11,553 


14 


3 


285 




0 


Leitiim, 








1,285 


18 


10 


58 


G 


0 


Limerick, 








2,347 


17 


1 


77 


10 


5 


Mayo, 








3,578 


6 


7 


114 


2 


6 


Sligo, 








2,165 


5 


10 


92 


14 


6 


Roscommon, . 








4,975 


1C 


4 


29 


8 


4 


'Pipperjiry, 








.3,353 


4 


8 


61 


1 


11 










42,061 


12 


1 


974 


~ 


1 



The Act directs us to hold these several Funds in trast to be disposed of by way of 
loan for purposes not provided for by local rates or assessments, including the instruction 
m and promotion of agricultural science, and fuiihcr in tlie maritime counties to fishery 
purposes, comprising the following objects : — 

(1) Tlie building, purchase, or repair of vessels, boats and gear. 

purchase, erection, or repairs of houses and sheds for the curing of fish. 

(3) The purchase of materials to be u.sed for the purposes of oyster cultivation. 

The Wns for fishery purposes are to be made on the recommendation of the Inspectors 
ot Irish Fisheries, to whom application in the first instance must be made. For all other 
purposes the applications may be made direct to this Boaa-d. 

approved by tlie Lord Lieutenant in Council, in pui'suance of the 10th section 
of the Act, authorize the Board to make loans from £5 to £500 at 2^ per cent, interest, 
pa^ble half-yearly, over a term of years not exceeding ten in any case. 

4 . 1 , close of the year no lo^ has been made, which is no doubt attributable to 

the short time which has elapsed since the promulgation of the rules which are dated 
the 13th January, 1875. 



Fi^Uc 

Fundings. 



PUBLIC BUILDINGS. 

worke of repairs and maintenance to the several Public Buildings and 
Umciai HesidenceB in charge of the Board have been duly attended to. 



Post Offi,ces. 

The new Post Office at Limerick has been' for some time past completed and opened 
lor the transaction of Postal and Tele^aph business. 

In the new Public Offices now in course of construction at Londonderry and 
atertord increased accommodation will be provided for the Post Office Service in 
these cities. ^ 
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The intended enlargement of Oort Post Office has not been yet nndertaien, owing to 
the legal difficulties connected with the acquisition of the adjoining premises 
The extensive alterations at the General Post Office, Dublin, ai-e near completion 
and accommodation for the Returned Letter Branch and for Telegraph Stores ha^ 
been provided by fitting up the premises No. 86, Marlborough-street, new the General 
Post Office for the purpose. 



Customs Buildings. 

The new PubHc Offices for the accommodation of the several Revenue Departments 
at Londonderry and Waterford are progressing satisfactorily, and it is expected that 
they will be ready for occupation early in 1876. ^ 

At Cork Custom Hoime Quay the fenders and pihng for the Quay wall have been 
renewed, and new iron bollards have been provided. ' 



Constdbulai'y Buildings. 



At the Depot, Phmnix Park, extensive works in forming a Recreation and Reading 
Room, and in reconstructing Stores for Arms, &c., are now in prooress. 

New Barracks have been completed, and are now occupied at 



Cahirciveen, county Kerry, to accommodate 1 Sub-Inspector, 1 Head Constable 
and 22 men ; ’ 

Emiy, county Tipperary, for 1 Constable and 5 men ; 

Farmhill, county Mayo, do. ; 

Kilmovee, do., do. 



New Barracks are in progress at — 

Bruff, county Limerick, for 1 Sub-inspector ; 1 Head Constable, and 19 men 
Tipperary, county Tipperary, 1 Sub-inspector; 1 Head Constable, and 28 men 
Kmnewry, county Mayo, 1 Constable and 5 men. 

Balia, county Mayo, 1 Constable and 12 men. 

Cuilmore, county Mayo, 1 Constable and 5 men. 

New Pallas, county Limerick, 1 Sub-inspector; 1 Head Constable, and 14 men. 
Additions to Sligo Barracks are also being carried out. 



Metropolitan Police Buildings. 

Additions have been made to the. Barracks at Lad-lane and Kevin-street, and hot 
water apparatus for heating the cells at 10 Stations have been provided. Baths have 
been constructed for the use of the men at Exchange-court, Rathmines, Kingstown, and 
Daikey, also at Lad-lane and Capel-street Barracks. 

Mountjoy Barracks. 

building for the accommodation of Lithographers, &c., at the Ordnance Suiwey 
Office, IS m progress of erection. 



Royal Hibernian Military School. 

Additional shed accommodation and a gymnasium, and a new Quarter-master’s store 
are being constructed. 

Phcenix Park. 

The general works necessary for the proper conservancy of the Park and the culti- 
ation of the People’s Garden have been carefully attended to. 

Coast-Guard Stations. 

The following new Stations have been completed during the past year : — 

BaRycastle, county Mayo, 1 Divisional Officer and 5 men. 

Raliygally, county Antrim, 5 men. 

^11 county Down, 1 Chief Boatman and 4 men. 

Ill Isle, county Down, 1 Chief Boatman and 4 men. 
i-ramore, county Waterford, 1 Officer and 6 men. 

B 2 
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The works are in progress at the following new Stations : — 

Ballymoney, county Wexford, 1 Chief Boatman and 4 men. 

Cahiimore (Ballydonegan), county Cork, 1 Chief Boatman and 4 men. 

Dunany, county Louth, 2 men. 

Gortrummagh (Bayleck), corinty Galway, 1 Chief Boatman and 6 men. 

Moville, county Donegal, 1 Chief Boatman and 6 men. 

Port Ballintrae, county Antrim, 1 Chief Boatman and 4 men. 

Pollocheeny, county Sligo, 1 Chief Boatman and 8 men. 

Ringsend, county Dublin, 1 Chief Officer and 9 men. 

Youglral, county Cork, 1 Chief Officer and 7 men. 

Extensive additions and alterations have been made at Ballyheigue, Ballycroneen 
Crookhaven, Cromane, Castletown, Berehaven, Dunmore East, Darby’s Point, East Ferry^ 
Ely Bay, Fenit, Glenarin, Kingstown, Lambay, Mill Cove, Oyster Haven, Portmaffee 
Seafield, Tarbert, Upper Cove, Waterville. ’ 

Works of repair and maintenance have been executed at various Stations at a cost 
of £3,404 U lid 

Quean’s Colleges. 

The necessary works of repair and maintenance at the Queen’s Colleges, Belfast, Cork 
and Galway, have been canned out. ’ 

National Education Buildings. 

Seventeen new ordinary literary National School-houses have been built in the past 
year, at a total cost of £.0,908 45. Qd., towards which the Board paid as Grants two- 
thirds, or the surh of £3,938 IG5. 4d, the remaining one-third of the expense being 
contributed by local persons interested in the schools. 

Various additions to, and enlargement of school-houses, together with such works of 
improvement as providing timber-flooring, erecting porches, building enclosing walls 
and gates, wainscotting, tablet rails, eave gutters, and other works, have been effected 
at 21 ordinary literary National Schools, at a total cost of £1,817 4s. 6d Towards this 
sum the Board paid two-thirds, viz., £1,211 9s. 8t^., and the remaining one-third was 
borne by local persons interested. 

Besides this outlay, the Board have expended in new works, and alterations, repairing 
and maintaining the Metropolitan (or CentraB Model School Buildings, the District Model, 
Minor Model, and Model Agricultural Schools the sum of £4,956 12s. GcZ., and a further 
sum_ of £1,928 16s. lOd for furniture for those buildings; and on the ordinary literary 
National Schools in chax-ge of the Board, a sum of £2,535 11s. id. has been also 
expended on works of maintenance and repair. 

Fuel and lAght, <&c. 

This service for the twelve montlis ended 31st March, 1875, embraced the supply to 
about 250 establishments, of coals, coke, turf, gas, chandlery, &c., to the aggregate amount, 
including the Pheenix Park and Kingstown and Howth Harbours, of £25,502 17s. \d. 

Labouring Classes’ LodginqSouses and DivelUtigs Act (Ireland ) ; 

ISi- . . . 29 & 30 Vic., c. 44. 

Mouses, &c. Six applications have been received under this Act during the year ended 31st 
March, 1875, and one loan has been decided on during that period, amounting to £910, 
for the erection of 13 dwellings. 

Olehe Loan (Ireland) Acts, 1870-71 ; 

33 & 34 Vic., c. 112, and 34 & 35 Vic., c. 100. 

One hundred and six applications under these Acts have been received during the 
year ended 31st March, 1875, viz.: 



Piirpoee foi which Locm U required. 


No, 


Amnnnt applied fOT. 


Saoctiosed 
duriog tbs 
year. 


For tie purchase of glebe land or iouaes, . 


27 


£ s. d. 

7,775 0 0 


21 


„ bnilding or improving of glebe houses, or 
erection of out-ofBces, 


72 


35,974 0 0 


62 


„ paying off glebe debts, .... 


7 


2,370 0 0 


9 




106 


46,119 0 0 


92 
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Of tEese 106 applications 76 have been sanctioned, and 30 are under consideratioii 
or awaiting compliance with certain requirements. Of the 92 total sanctions, amounting 
to .£35,786, 16 were for applications received during the previous year, amounting to 
£4,962. 



HAEBOUES. Sarbows. 

Kingstown Harhoitr, County Dublin. 

All the works of this Harbour, including the Piers, Jetties, Wharves, Buildings, Fences, 

Eoads, Lamps, and Sewers, have been maintained in good order, and the following 
works have been executed, or have been in progress : — 

Two floating Fenders, designed at the Admhalty, for the purpose of protecting Her 
Majesty’s ships lying alongside tlie Victoria Wharf from chafing against it, were 
built and delivered complete before the close of the year. 

Satisfactory progress has been made with the dredging of the Harbour, which 
included the deepening of Berths alongside the Victoria Wharf, outside those 
Berths, and passage leading tliereto ; also a shoal inside the entrance to the 
Harbour called the “ Soventeen-foot Bank." 



The following is a return of the Vessels that have used the Harbour during the last, 
year, 1874 — Mail Steam Packets excepted : — 



To and from the port of Dublin, waiting wind and tide, Sailing Vessels, 
Do. do. do. Steamers, 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From Eoglish, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For Orders, ..... 

To Kingstown, .... 

Yachts from Great Britain, . 

Men-of-War, H. M. Steam Troopships, &e., . 



Total, 



In the previous year the numberfl were. 



68,611 

4,879 

19.738 
20,019 
10,628 

12.739 
259 

33,358 

2,663- 



1,262 172,874 



11 

236 

171 

143 

49 



{See Appendix B.) 

Howtk Harbour, County Dublin. 

The reforming of the sea slopes of the East Pier was proceeded with, and some slight 
damage by storm repaired, ^’be roads, wharves, and sheds have been kept in good order. 
— See Appendws B. 



Donaghadee Harbour, County Down. 

The works of this Harbour have been maintained in good repair. Some lai’ge stones 
which were carried by the sea from the foot of the slope into the entrance of the Harbour 
were removed by the diver j who was also engaged at the removal of rock in the bed of 
the Harbour. Breaches in the sea slopes were also repaired . — See A’ppendix B. 



Dunmore Harbour, County Waten'ford. 

The usual works of maintenance have been executed, including some repairs to the 
sea pavement. The dredging of the Harbour has been completed. — See Appendix B. 



AETEEIAL ,OE EIVEE DEAINAGE. Brainage- 

The Board’s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the original Acts, viz., the 5 & 6 Via, cap. 

89 ; 8 & 9 Vic., cap. 69 ; 9 Vic., cap. i; 10 & II Vic., cap. 79 1 16 & 17 Vic., cap. 130 ; ’ 

18 & 19 Vic., cap. 110; 19 & 20 Vic., cap. 62; 20 & 21 Vic., cap. 23; and 21 & 22 
Vic., cap. 41, have been confined during the past year to determining, on the application 
of proprietors, the amount of increased rent to be paid by tenants in respect of the 
benefit derived by them from improvements in their holdings, resulting from the 
Drainage operations, and to giving information, assistance, and advice to the Trustees of 
Districts, on such points connected with their trusts as they might request, and which 
we have felt it within our province to give, all executive operations having been long 
since brought to a close. 
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Arrangements are in progress for the disposal of the Clonakilty Slob-lands, which, it 
is expected, wiE be concluded satisfactorily. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts (prior to 1863), including £70,301 for works chargeable to 
counties, amounted at the end of March, 1875, to £2,390,612 12s. id. ; and the repay- 
ments in respect thereof amounted to £1,233,074 12s. 3<i. 

Drainage and Improvement of Lands (Ireland) Act, 1863, and Amendments thereof; 

26 & 27 Vic., c. 88 ; 27 & 28 Vic., c. 73 ; 28 & 29 Vic., c. 52 ; 32 & 33 
Vic,, c. 73 ; 35 (fc 36 Vie., c. 31 ; and 37 k 38 Vic., c. 32. 

Applications for seven new Drainage districts wore received during the year 1 874-75, 
namely : — 

Rathangan River, county Kildare ; Stoneyford River, counties of Meath and West- 
meath ; Tory Hill and Barnakyle, county of Limerick ; Ballintemple, county Carlow ; 
Upper Finn and Upper Leannan, county of Donegal. 

The total number of districts, brought before the Board .since the passing of these 
Acts and up to the 31st March, 1875, is 46. They are as follow : — 

1. AtUboy, county of Mc.ath. 25. Douglas, county of Cnrlow. 

3. Ballynacarrig, King’s and Queen’s counties. 2G. Derrinloiigli, King’s county. 

3. Thurlcs. county of Tippcftiry. 27. Boolinarrig, King’s county. 

4. Rathdowney, Quean’s county. 2S. Kiidarc (Tully River), county of Kildare. 

5. SixmilebridgQ, county of Glare. 2i). Boltr.rcoy, county Kildaro. 

6. Kilmastulla, county of Tipperary. 30. Lougli Erne, counties Formanagli, Cavan, and 

7. SilverRiver.King’HCoiintyiuidcountyofWestmoatli. Monagliaii (No. I.) 

8. Parsonstown,King’3countyandcouutyof Tipperary. 31. Torrent llivor, county Tyrone. 

9. Canioge, county of Limerick. 33, Tlio Boim, county Wexford. 

10. Elpliin, county of Roscommon. 33. Tlio River Bride and Kilcrea, county of Cork. 

11. The Connell, county of Kildare. 34. Tlio Upper Gully — River Gully, Queen’s county. 

12. Brickey, county of Watorford. 35. Ballyoranmoro — Blaek.staiT River, county of Dowd. 

13. Upper Inny, counties of Cavan, Longford, Moatli, 36. Lough Erne, counties Fermanagh, Cavan, and 

and Westmeath. Monaghan (No. II.) 

14. The Quiuagii, county of Carlow. 37. Ballynacourty, county Limerick. 

15. The Clodiagh, county of 'fipperary. 38. Ollatrim River, county Tijjporary. 

16. The IslandLakesaud Glore River, county of Mayo. 39. Foiirtowns and Jerrittspass, counties Armagh 

17. Lough Oughtor and River Erne, county of Cavan. and Down. 

18. Buncam Lake and Ballyhcan River, county of Mayo. 40. Rathan,i.;:ni River, county Kildare. 

19. The Gully, Queen’s county. 41. Stoneyford River, counties Meath and Westmeath. 

20. The Doohylc, county of Limerick. 43. Tory Ilill, county of Limerick. 

21. The Ward, counties of Dublin and Meath. 43. Barnakyle, county of Limerick. 

22. Fiaukford River, King’s county. 44. Ballintcmplo, county Carlow. 

23. The Miilkear, county of Limerick. 45. Upper Finn River, county Donegal. 

24. Dunderry, county of Meath. 46. Upper Leannan, county Donegal. 

Acts Imve been passed confirming tlie provisional orders of the Board constituting 
twenty-eight of those districts, viz., Athboy, Ballynacarrig, Rathdowney, Sixmilebridge, 
KibnastuUa, the Silver River, the Connell, the Brickey, the Quinagh, the Parsonstown, 
Elphin, Clodiagh, Camoge, the Upper Inny, the Doohyle, tho Gully, the Island Lakes, 
and Glore River, the Frankford River, the Douglas River, the Derrinlough, the Baltreacy, 
River, the Boolinarrig River, the River Torrent, the Mulkear, the Kildare, Lough 
Gughter, River Erne, Upper Gully, and Ballynacourty. 

The works have been completed and final awards made in the Athboy, Rathdowney, 
Ballynacarrig, ^ Connell, Quinagh, Kilmastulla-, Silver River, Brickey, Sixmilebridge, 
Doohyle, Elphin!, Clodiagh, Gully, Derrinlough, and Parsonstown districts. The works 
of the following district are in course of execution : — Camoge, Upper Inny, Island 
Lakes, Frankford River, Douglas River, Baltreacy, Boolinan’ig, Mulkear, Kildare, 
Torrent, Upper Gully, and Ballynacourty. 

With regard to the remaining districts, the Thurles, Buncam Lake, Ward, Dun- 
deny, Boha, Bride and Kilcrea, and Ballycranmore, appear to have been abandoned, 
and the Ollatrim and Ballintemple have been withdrawn, by the petitioner?. The 
works of the Lough Oughter and River Erne district have not yet been proceeded 
with, awaiting arrangements for the purchase of the Mill, &c., at Belturhet; and the 
other districts are passing through the stages required by the Acts previous to provi- 
sional 01 ‘ders constituting them being made. 

In tbe case of the Lough Erne district, the most important which has yet been brought 
before the Board under the recent Drainage Acts, being much the largest as to the ai’ea 
nf the flooded lands, and also as being connected with the navigation of the lakes and 
•the canals which join it, the Inspector reported unfavourably on tbe project submitted, 
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and bis report was furnished to the promoters of the project. The plans havino- 
been revised, the Inspector has made a further report, which has been furnished to 
the petitioners. 

Another petition has been presented by the principal proprietors of land in this 
district, and the Inspector has held the meeting required by the Acts, and has made 
his report, which has been furnished to the petitioners ; but the assents of the pro- 
prietors have not yet been given to either project. 

The total area of land to be improved in the Thirty-six districts which have been, or 
are being, proceeded with is 90,540 statute acres, and the estimated cost of the works 
£530,704. 

The Loans sanctioned by your Lordships under these Acts amount to £242,773. The 
advances on account thereof amount to £204,354, and the repayments from districts in 
respect of which awards have been made amount to £28,589. 

During the past year applications were received from proprietors for increased rents 
to be paid by tenants in respect of lands improved by drainage, representing 36 hold- 
ings. Meeting were held, and increased rents determined in 24 holdings. 

Drainage Maintenance Act, 1866 ; 

29 & 30 Vic., cap. 49. 

Two new applications were received during the past year, viz. : 

Camoge, county Limerick ; and 
Monivea, county Galway. 

1. The Bridge on tlie Ballinamore and Ballyconnell district has been built. 

2. The works of the Boyne distiict were closed, and the charging order made. 

3. The works of the Borris-in-Ossory district are in progi'ess. 

4. The works of the Owenabrocka district were commenced. 

5. The works of the Dunmore district were undertaken by the Trustees. 

6. No fru-ther steps have been taken in the matter of the Red Bog disti-iet. 



LAND IMPROVEMENT. 

In this division^ of our duties there has been considerable activity during the 
past year, the applications and the amounts issued both exceeding those of last year, 
wMch, as tlien reported to your I^ordships, were higher than in auy previous year since 

The applications and amounts issued in each year since the commencement to the 
close of last financial year are stated as follow : — 



No, of AppUuUoii!i. AmonnU iBSueS. 



1847, Jane to Doceinber (iuclutsive), 


1,354 






. i72,790 


1848, . 






571 






. 356.160 


1849, . 






643 






. 379,836 


1850, , 






436 






. 250,324 


1851, . 






280 






. 545,653 


1853, . 






164 






. 88,542 


1853, . 






154 






. 56,464 


1854, . 






123 






. 49,293 


1855, . 






98 






. 35,180 


1856, . 






108 






. 32,610 


1857, . . 






114 






. 31,674 


1858, . 






112 






. 35,624 


1869, . 






111 






. 29,334 


1860, . 






135 






. 26,902 


1861 . 






164 






. 36,656 


1863, . 






184 






. 61,375 


1863, . 






138 






. 68,830 


1864, , 






132 






. 58,430 


1865, . 






90 






. 46,215 


1866, . 






98 






. 26,290 


1867, . 






145 






. 39,185 


1868-9, 






179 






. 64,973 


1869-70, 






166 






. 83,775 


1870-71, 






169 






. 77,980 


1871-72, 






160 






. 82,555 


1872-73, 






223 






. 76,290 


1873-74, 






324 






. 99,672 


1874-75, 






245 






. 102,005 
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10Vic.,c.32; The number of loans sanctioned up to the 31st March, 1875, was 5,650 and at tbnf 
12Yic.,c.23; date, of the fund of £3,000,000 provided by the Acts quoted in the marffin 
remained unappropriated the sum of £410,540. ® ’ 

29&^0Vic.. amount issued for all classes of work under tlie several Land ImDrovemfint 

c. 40. Acts to the 31st March, 1875, was £2,503,307. 

The loans under which operations liave been commenced during the year now reported 
on are divided under the following heads : — ^ 

Ko. of imonnt 

LouM. Siraelioncd. 

£ 

Draioflge and other Land Works, .... 70 48 425 

Farm Buildings, ... . . .90 42445 

Labourers’ Dwellings, . . . , .33 11595 

Scutoli Mills, . . . . , , _ 

193 102,465 

The following table gives the numbers of applications and the sums issued in the 
several counties of Ireland up to 31st March, 1875 : — 



Schedule showing the Number of Applications and Amounts Issued. 



Namo of Coantjr, 


No. of 
Appli- 
cations 


Amoant Issued. 


Total No 
of Appli- 


j Total Amount Iss 


ed. 


Nobtheiin Division. 




£ 


s. 


d. 




£ 




d. 


Antrim, . 




145 


98,773 


0 


0 










Londonderry 




116 


43,688 


0 


0 










Donegal, . 




210 


107,641 


0 


0 










Fernmnagh, 




122 


53,310 


0 


0 










Tyrone, 




212 


93,290 


0 












Armagh, . 




57 


13,148 


0 


0 










Down, 




79 


35,334 


0 


0 
























941 


445,084 


0 


0 


Midland and Eastern. 


















Cavan, 




102 


23,741 


0 












Monaghan, 




80 


30,269 


0 


0 










Longford, . 




138 


67,751 


0 












Louth, 




59 


23,635 


0 












Meath, 




207 


111,980 


0 












Westmeath, 




134 


43,553 


0 


0 










Dublin, 




154 


44,337 


0 


0 










Eildare, . 




172 


69,560 














King’s, 




121 


2.3,833 


0 












Queen’s, . 




252 


98,340 


0 


0' 










Wicklow, . . 




164 


68,746 


b 


0 










Carlow, 




160 


73,704 














Kilkenny, , 




152 


50,401 




0 










Wexford, . 




234 


86,477 


0 


0 























2,129 


808,327 


0 


0 


Western. 




















Sligo, 




148 


60,523 


0 












Leitrim, . 




130 


48,190 














Mayo, 




317 


123,099 


0 


0 










Koscommoi), 




273 


103,923 


0 


0 










Galway, . . 




630 


157,056 


0 


0 










Clare, . . 




218 


64,566 


0 


0 










Southern. 








— 


— 


1,616 


556,355 


0 


0 


Limerick, . 




469 


201,106 


0 


0 










Tipperary, 




365 


106,037 


0 


0 










Waterford, 




109 


37,840 


0 


0 










Cork, . . 




741 


180,065 


0 


0 










Kerry, , . 




401 


168,603 


0 


0 


















— 


— 


2,085 


693,641 


0 


0 








Totals, 






6,771 


2,503,307 


0 


0 



Thorough Drainage. 

T land thorough drained under the Acts from the commencement in 

m thla year is 263,453 aoi-as, at an average coat of £6 16s, OA 
reported on^ quantity, 2,692 acres have been drained during the year now 
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Planting por Shelter. 

For this purpose 23 loans Lave been, granted since the passing of the Act 29 & 30 
Vic., c. 40, and of this number 3, amounting to £1,940, were sanctioned since our last 
annual report. 

Farm Buildings. 

Since the passing of the Act 13 & 14 Tic., c. 31, S4C loans have been sanctioned for 
the erection of Farm Buildings amounting to .£408,370. Of tliis number 100 loan-s, 
amounting to £52,930, were approved since our last report. 

Dwellings for Agricultural Labourers. 

The number of loans sanctioned for this class of work since the passing of the Act 
23 Vic., c. 19, is 271 ; the cases sanctioned since our last report beincr 31, amounting to 
£9,520. ® 

Appendix C gives the reports of the District Inspectors, and Appendix D the usual 
statement of the loans in progress and amounts issued. 



LANDLORD AND TENANT ACTS, 1870 and 1872. 

33 & 34 Vic., c. 46, and 35 & 36 Vic., c. 32. 

Under the above-mentioned Act,s the number of applications received during the year 
ending the 31st March, 1875, was 79 ; the sum issued by the Boai-cl in that period being 
£46,285, which with the amounts advanced in previous years make a total of £238,350 
advanced to tenants to aid thorn in purchasing their holdings. 

The greater number of the purchases in aid of whicli loans have been gi-anted, were 
made in the Landed Estates Court, under the 45th section of the Act of 1870. Under 
the 44th section of that Act, where the purchase is made by agreement between 
landlord and tenant, confirmed by special order of the Court, there have been since 
the commencement only eight loans amounting to £10,447, two of which amounting- to 
£3,662, were granted during the past financial year. 

Under the amending Act of 1872, section 1, and sub-section 3, where the sale of the 
holding takes place by agreement between landlord and tenant, without any proceedings 
in the Court, the Board have made advances to 31 tenant-purchasers, the sums advanced 
amounting to £15,663. Eight of these cases came within the past year, the sums Issued 
in respect of them amounting to £6,010. 

The following table gives the numbers aud amounts of the loans made since the 
commencement in November, 1870, to the 31st March, 1875. according to provinces and 
counties : — 



land/in'd 
and Tenant 
Acts, 1870 
and 1872. 



Schedule showing the number of cases in which Advances have been made to Tenants 
for the purchase of their lioldings, stating the amount of the Purchase-money, the 
sum advanced by the Board, the number of Acres purchased, with the Annual Rent 
and Government Valuation of same, up to 31st March, 187.5. 



PnonNcss and Cousties. 


No. of 
Appli- 


Amount 
of Furcliate- 
monejr. 


AdvnucciL 


Number of 


Annual Rent. 


Tenement 

ViUnatlon. 


I^WSTER : 




£ 8. d. 


£ 


A. H. P. 


& 8. d. 


£ 8. d. 


Carlow, 




2 


1,770 0 0 


945 


89 1 30 


94 6 0 


76 10 0 


DuUin. 




2 


3,540 0 0 


2,350 


161 1 37 


184 16 0 


163 6 0 


kildafe. . 




1 


2,100 0 0 


900 


56 1 24 


94 10 10 


46 0 0 


kilkenny, . 




25 


20,930 0 0 


13,563 


1,415 1 11 


899 11 0 


863 19 6 


King's, . 




1 


50 0 0 


32 


5 0 29 


.2 3 9 


3 5 0 


Loneford. . 




6 


2,822 0 0 


1,607 


182 3 1 


146 0 0 


131 6 0 


Meatt, 




9 


39,158 17 2 


23,643 


1,488 3 36 


1,661 4 0 


1,670 5 0 


Queen’s. . 




1 


3,000 0 0 


2,000 


196 2 so 


130 0 0 


120 0 0 


Westmeath. 




2 


3,416 17 6 


1,953 


385 3 12 


232 15 3 


156 10 0 


Wexford. . 




3 


2,666 8 6 


1,666 


186 2 39 


116 12 3 


107 0 0 


Wicklow, . 




3 


6,960 0 0 


4,100 


458 1 39 


326 0 6 


290 0 0 


Totals, . . 


55 


86,414 3 1 


52,658 


4,527 1 8 


3,876 19 6 


3,634 19 6 



c 
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Schedule showing the number of cases in which Advances have been made to Tenants 
for the purchase of their holdings, &c. — continued. ’ 



PflOVlNCES ASD COUHTIES. 


No. of 
A))|)ll- 


Am omit, 
oi FunilmBc- 
nioufly. 


Advaiicuil, 


Number of 


Annunl Ilcnt, 


Tenomant 

Valujtioa. 


MimsTBii : 

Clare, 

Cork, 

Kerry, 

Limerick, . 
Tipperary, 
Waterford, 

Totals, . 

Cohsavqht: 

Galway, . 

Mayo, 

Roscommon, 

Sligo, 

Totals, . 

Ulsteh : 

Antrim, 

Armagh, . 

Down, 

Londonderry, 

Monaghan, 

Tyrone, 

Totals, . 
Gross Totals, . 


9 

13 

2 

12 

38 

1 


.£ s. iL 

4,050 0 0 
9,420 0 0 
2,870 0 0 
44,198 15 0 
35,182 16 8 
1,000 0 0 


.•£ 

2,142 

6,084 

1,840 

20,705 

21,480 

500 


A. B. 1>, 

500 1 35 
2,172 1 5 
398 2 5 
1,414 3 29 
2,748 0 18 
26 0 IS 


£ a. d. 

161 7 3 
489 12 7 
161 0 0 
1,848 14 10 
1,594 1 5 
45 0 0 


£ a. i, 

117 10 0 
384 15 0 
140 15 0 
1,228 0 0 
1,211 7 0 
32 0 0 


75 


96,721 11 8 


52,761 


7,350 1 30 


4,299 16 1 


3,114 7 0 


6 

2 

5 

1 


16,137 2 8 
1,522 0 0 
7,281 15 0 
2,300 0 f) 


10,277 

1,010 

4,518 

1,533 


1,015 1 4 
135 3 2 
477 3 32 
423 3 27 


811 17 3 
56 0 0 
387 13 0 
185 15 0 


537 11 0 
64 15 0 
335 5 0 
150 0 0 


14 


27,240 17 8 


17,338 


2,052 3 25 


1,441 5 3 


1,087 11 0 


,3 

15 

1 

194 

53 


4,400 0 0 
1,558 0 0 
4,100 0 0 
145,329 11 11 
657 0 0 
34,134 10 0 


2,352 

1,033 

2,600 

88,459 

366 

20,793 


214 0 2 
143 2 29 
12.3 3 33 
9,854 0 .35 
40 2 37 
1,979 3 0 


166 8 0 
54 13 10 
179 IS 9 
4,627 12 9 
23 6 6 
1,3.34 11 1 


134 10 0 
87 5 0 
145 10 0 
5,152 9 6 
28 15 0 
1,166 15 0 


268 


190,179 1 11 


115,603 


I2,.355 0 10 


6,386 5 11 


6,705 4 6 


412 


400,555 14 4 


238,350 


26,285 2 39 


16,004 G 9 


14,532 2 0 



LIMITED OWNERS’ RESIDENCES. 

Under the provisions of these Acts, 27 k 28 Vic., c. 114 j 33 k 34 Vic., c. 56, and 
34 & 35 Vic., c. 84, an application has been received during tlic pa.st year from John 
Leslie, esq., m.p., Castle Leslie, Glasslottgh, county Monaghan, for the ei'ection of a 
mansion, and after -Uae due examination and inquiry specified by tlie Acts the Provisional 
Order has been made. An application has also been received from Heniy Bruen, esq., 
M.P., Oak Park, Carlow, for extensive improveincuts and additions to the Oak Park 
mansion, but the case is not yet con^pleted. The ui^ijlication of H. A. B. Wallis, esq., 
Drishane Castle, Millstreet, county Cork, forwarded in the year 1872, but not then pro- 
ceeded with, was revived last yeai', and after all necessary preliminaries were complied 
mth, the Provisional Order has been issued. In the matter of the application of Viscount 
^llon, made in the year 1871, towards the execution of the works of the Sligo and 
Ballaghaderreen Railway, the Absolute Order has been completed. 



FISHERY PIERS AND HARBOURS. 

Acts 9 Vic.,c. 3; 9 & 10 Vic., c. 75; 16 & 17 Vic., c. 136; 19 k 20 Vic., c. 37; 

29 k 30 Vic., c. 45. 

Memorials were received dui-ing the year 1874-76 for new Piers at — 

Maliaranny, in Clew Bay, county of Mayo ; Cape Clear Island, county of Cork — to 
Impair, ^ deepen, secure and improve the ship basin at north harbour, otherwise 
Keam s Port ; Rathmullen Pier, Loi:^h Swilly, county of Donegal — for an exten- 
mon of present pier head into deeper water, also for rebuilding of pier head ; 
xxushbofin and Inishark, county of Galway— for a navigable cut tiu'ough the shoal 
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on the south side of InishbofRn to connect the harbour with the .sea, and to make it Fiakery 
accessible at times wlien it would be difBcult or dangerous to attempt the main Fier^ 
entrance ; to improve the slip recently made at Inishark, by the erection of a small ^Ftrhours. 

breakwater ; Burton Port, county Donegal ; Kinsale, Pier on “ Town Rock,” county 

Cork, approach road and slips ; Cheekpoint, county Waterford — to extend and 
repair old pier at ; Passage East Piers, county Waterford— for extension of North 
Pier as far out as the South Pier. 

Engineering examinations have been made in regard to — 

Scattery Island and Boumapeaka, county Clare; Mallaranny, county Mayo; Cape 
Clear Island, county Cork, and Rathmullen (Lough Swilly), county Donegal.' 

The Treasury sanction has been received for a grant and loan for Rathmmlen, and 
the preliminary steps are in progress. 

The other Piers are under consideration awaiting the requisite examinations by the 
Board’s engineer, or the decision of the memorialists as to extent of work, ainount 
of funds that could be obtained from local sources, &c. 

The works of the following Piers, &c., were in progress during the year: 

Buncrana Pier, county Donegal, completed and handed over to county; Courtown 
Harbour, county Wexford, completed; Glia Pier, county Limerick, nearly com- 
pleted ; Courtmacsherry, county Cork ; Inishbofin and Inishark, county Galway, 
nearly completed ; Port Oriel and Giles Quay, county Louth ; and repaii-s of Piers 
pursuant to the 11th section of the Act 16 & 17 Vic., c. 136, at Kifmore, county 
Wexford, completed, and Tarbeif, county Kerry, nearly completed. 



Inland 
JHavigationt. 

The Lock Gates and other works have been kept in repair during the year, and the 
navigation is in good order. — See Appendix B. 



INLAND NAVIGATIONS. 
Lower Boyne Navigation. 



River Maigue Navigation. 
The works of this navigation are in good order. 



Tyrone Navigation (Coalisland Canal). 

This navigation has been kept in good order during the past year. No new works 
have been undertaken. — See Appendix B. 



Xflster Canal. 

This Canal has now been re-opened for Traffic two years, but we regret to find that 
up to the present time a very limited use has been made of it as a means of carriage. 
A moderate scale of dues was fixed with the view of giving encouragement to the trade 
m the District, but the result, up to the present, has not proved satisfactory. An y 
mprovement in the amount of traffic ^vill depend chiefly on a through trade between 
the North of Ireland and Belfast, and the Towns situated in the vicinity of the Canal 
w Dough Erne, which can only be effected by the assistance of steam tugs, 

■which are not yet used in Lough Neagh — See Ap^endijx B. 

Shannon Navigation. 

pie works have been kept in good repair. — See Appendix B. 

■^^P^himon with all other undertakings more or less dependent on trade, the Tolls 
on this Navigation show a falling off of £109 as compai’ed with last year. The amounts 
sing £2,020 against £2,129. Considering the restricted state of trade during the 
wpole of the year, and the prejudicial effect which the same cause has had on similar 
projects, including railway companies, we cannot view this result as otherwise 
sa istactory. The gross receipts, ■ including rents, &c., amounted to £3,675, and the 
onarges of maintenance to £3,141. 

C2 
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The Slum- 
lUiit Act, 
1374. 



Post Hoads. 



Under the 
Jiaihoays 
Acts, Ireland 
(1851,1860. 
I8C4). 



Tramioays. 



THE SHANNON ACT, 1874. 

37 & 38 Vic., c. 60. 

In pursuance of the pi*ovisions of this Act, which was passed on the 7th August last 
the sxirvey and valuation of the lands coutomplated to be relieved from inundation bv 
the works proposed to be executed, specifying the proprietors of such lands and the 
respective amounts to be charged on the lauds of such pro])vietors, were duly lodo-ed by 
us in our office in Dublin, at the Shannon Navigation Office, Athloue, and with the%lerks 
of the Poor Law Unions of lloscominon, Longford, Ballymalion, Athlone, Ballinasloe 
Parsonstown, Portumna, Borrisokane, Scaviff, Nenagh, and Limerick, and notice of such 
deposits was iusertod in newspapers circulating in the district in the vicinity whereof 
the lauds arc situate. 

We received a large number of objections to the \-aluation schedule so lod'^ed, which 
we inquired into at meeting's held in tlio courthouses of Athloue, on the 2nd and 19th 
of March, 1875, of Banaghei', on the 4th, of Portumna, on the Gtli, and of Killaloe on 
the 9th of the same inoulii. ’ 

As soon as the alterations in the schedules and maps, rendered necessary by these 
inquiries, have been made, the valuation \vill be settled and signed, and notice will be 
given of such settlement, and forms of assent and dissent will be forwarded to the pro- 
prietors. 

The works intended to be executed under the Act cannot be commenced miless the 
proprietors of two-thirds of the lands proposed to bo improved assent to the execution 
of the works within .six months after the publication of such notice in the Dublin Gazette. 



POST ROADS. 

Act G & 7 Wm. IV., cap. 116, section 61. 

On the application of the Postmaster-General, repairs have been ordered durinv 
the past year on post roads situated in the following counties : — * 

Dublin — Tallaght to Blasaington. 

KiLBABi !: — NRvjbiidge to Kilcullen. 

These repairs are being executed under the superintendence of the County Surveyor. 
The cost of the works is repayable by Grand Jury Presentment at subsequent Assizes. 



UNDER “THE RAILWAYS ACTS, IRELAND (1851, 1860, 1864).” 

Arbitrations have been applied for, and Arbitrators appointed for the followmg, 
viz. : — 

Great Southern and Western Railway — Extension to the North Wall Quay, 2nd 
Division. 

Midland Great Western Railway — and Extension from Enfield to Edendeny. 
The Southern Railway — Cashel Branch. 

Waterford and Centrm Ireland Railway. 

Dublin and Drogheda Railway. 

Waterford, Dungarvan, and Lismore Railway. 

Belfast Corporation — Improvements. 

Belfast Water Works. 

Lough Oughter and River Eme Drainage District. 

Kildare Drainage District. 

Mulkear Drainage District. 



TRAMWAYS (IRELAND) ACTS. 

23 & 24 Vic., c. 152; 24 & 25 Vic., c. 102; and 34 & 35 Vic., c. 114. 

Application having been made pursuant to the provisions of these Acts for Certifi- 
cates, etc., for — 

The Warrenpoint and Rostra vor Tramway, 

the Engmeering Inquiry and Report required by the Acts have been made by 
Mr. William Forsyth, o.b. 
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BRIDGES. 

Wellesley Bridge, Limei'ick. 

This Bridge, which became vested in the Commissioners, by the Act 30 & 31 Vic., 
cap. 53 (1867), was taken over from the lessees on 30th May, 1868, since which 
period we have maintained the bridge, paid the interest on the commuted debt of 
£10,000, including arrears of same from 1st July, 1866, and discharged £1,241 of the 
principal, reducing it to £8,759. 

The tolls received during the year amount to £923, against £967 in the previous 
year. 



THE SEWAGE UTILIZATION ACT, 1865. 

The Sewage Utilization Act, 1865, 28 & 29 Vic., c. 75 j and 
The Sanitary Act, 1866, 39 & 30 Vic., cap. 90. 

The applications formerly made under these Acts are now made in the first instance 
to the Local Government Board, who recommend them to this Board, under the 
provisions of “ The Public Health (Ireland) Act, 1874,” 37 & 38 Viet., c. 93, section 43. 
The applications and sanctions for loans under that Act will be found under the head 
of " Loans ” in the early part of the report. 



COUNTY SURVEYORS’ ASSISTANTS. 

Eighteen candidates for the office of County Surveyors’ Assistants have been 
examined under the Warrant of the Lord Lieutenant pumuant to the provisions of the 
Act 6 & 7 William IV., c. 116, and tlieir qualifications certified to the County Surveyors. 



We have the honour to be 



Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 
W. R. LE FANU, 



E. Hobnsby, Secretcivy, 

Office of Public Works, Dublin, 
June, 1875. 



Commissioners of Public Works. 



Hridgtt. 



Tht Sewage 
Utilixation 
Act, 1865 . 
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Appendix A — Aoconsis, . . . . . 

„ B. — Iniand Navigations AND I-Iarbours, 

„ 0.— Landed Pkopebtv IiirRovEiiENT, . . 

j, B. — Landed Property Improvement Loans, , 
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APPENDIX TO 1'OllTY-THIE.D REPORT OF THE 



[1874-75. 



APPENDIX A.~ 

(A,)— Abstract of the Accounts of the Commissioners of Pcblio Works in Ireland, showing the Total of 



Hau>9 or Account. 



Parliomentniy Votea ;md Grants, vk. . 

1. Public Buildings, Koyal Harbours, &c., 

2. Office of Public Works, . 

8. Howtb Harbour, 

4. H.M. Exdictiuer — Extra Receipts, 



Loans, AdTances, and Repayments, viz. 
Loans, 57 Goo. III., c. 34, . 

„ 1 & 2 Wm. rV., c. 33, 

„ 6 & 7 Vic., c. 44, 

Arterial Drainage, 

Labouebere Drainage. 

Land Improvement, 

Land Act, . 



Land Improvement Preliminaries, 10 Vie., c. 32, 



District Lunatic Asylums, 



Miscellaneous Services, viz. : — 

1 . Deposit Accounts, 1 & 2 Wm. IV., o. 33, 

•2. Railway and other Arbitrations, 

' 3. Axteiial Drainage Deposits, 26 & 27 Vic., c. 88, 

4. Maintenance of Post Roods, . 

5. Piers nod Harbours, . . 

6. Inland Navigations : — Shannon, 

„ Boyne, 

7. Arterial Drainage Maintenance, 29 & 30 Vic., 

8. ]^ver Dreunage Works, 5 & 6 Vic., c. 89, 

9. Wellesley Bridge, 

10. Athlnnkard Bridge. 

11. National Alouumcnts. 3.3 & 34 Vie., c. 40. 

12. Irish Reproductive Ijoiiu Fund, 37 & 38 Vic., c, 
IS. Sundry Accounts, 



Statement of Final Awards under Arterial Drainage Act, 6 & 6 Vic,, c.89, with 
Repayments thereon, to the .Slst March, 1875. 



do.. 



, Act, 28 * 27 Vic., o. 88. 



11,89! 17 0 



O^teof Public Work$, Dullin,\Uh May,\^7S, 
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Accounts. 

Samsintrnsted to their Management for Collection or Disbursemenf; for One Year, ended on 31st March. 1875 



Salinoss OTerdrawa 
31K March, 
11175. 




BaUnooe from 

3Ut March, 
1874. 


I Paid. 

i 


Balaoeoa OR 
1 3lct March, 


1 


£ s. d. 


£ t. d. 


£ t. d. 


£ r. d. 


£ <. d. 


£ *. d. 


- 


222,444 19 3 


- 


211,746 14 10 


10,698 4 5 


222,444 19 S 


- 


484,087 16 3 


- 


427,145 13 7 


6.042 2 8 


434,087 16 3 


- 


1,529 13 3 


- 


1,438 13 2 


91 0 1 


1,529 13 3 


- 


9,053 15 1 


- 


8,809 2 3 


744 12 10 


9,053 15 1 


~ 


40,463 11 0 


- 


32,221 8 1 


8,261 2 11 


40,482 1 1 0 


- 


707,598 14 10 


- 


080,861 11 11 - 


26,737 2 11 


707,598 14 10 















W. B. SoADx, Accountant. 

D 
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An Account, showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



Balance from the last Account, . 



1. PuBiio BtrnriNas, Ireland. 

Vote for the year 1874-75, 

New Works and Alterations : — 
Contributions in aid of Works, . 



(A 1.)— PARLIAMENTARY 

£ t. d. 
11,391 17 0 



Carried forward, , 



411 15 11 



175,171 15 11 



11,391 17 0 
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VOTES AND GRANTS. 



EXPENDITURE. 



Balance on Parliamentary Vote, 1874-75, sarrondered to H. 
M. ExcLequer, Tiz. : — 

Public Buildings, • ■ . . . 



1. PoBUO BttiLDiNcs, Ireland. 

New Works and Altbrath)K8 ; — 

Const Guard Buildinsrs, . . . . , 

Ko_v!i 1 flibornian Military School, 

Royal llospifnl, Kilmainliani, . , . , 

liuveuue Buildings, viz 

Inland Revenue Office, Dublin, , 11 5 8 

Cork Custom House, . . , 95S 15 1 

Londonclorry Custom House, . . 67 8 4 

Waterford Custom House, . . 1,872 IG 10 

Belfast Custom House, Post Office, dtc., 593 7 1 
Cork Post Oflicc, . . . 3 17 0 

Limerick Post Office, . . . 2,108 12 10 

General Post OQice, Dublin, . . 940 10 7 



Viceregal Lodge, ..... 

Metropolitan Police Buildings, . . . . 

Royal Irish ConsLabtilary Buildings, including the DepSt 
Barracks, Plicenix Park, .... 
Convict Prisons — Liislc, . . . 220 15 11 

Spike Island, . . 3,118 15 0 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society— House, <&c., KH- 

darc-street, . 98 14 7 

Botanic Gardous, S3 8 4 

Royal College of Science, .... 
National Education Buildings:— 

District Model Schools, 

Albert Model Farm, Glosnevin, 

Ordinary Literary Schools, 

Contributions iu aid of Works returned, 

Queen’s College. Cork, . 

Royal Irisli Academy, 

Custom House, Dubliu, . 

H.M. Stationery Oflico, . 

Ordnance Survey Office, 



675 12 
140 19 
5,150 C 



6,966 17 11 
161 6 4 



Maintenance and Rbpaihc : 

Coast Guard Buildings, .... 

Royal Hibernian Military School, 

Royal Hospital, Kilniainham, 

Customs Buildiugs throughout Ireland, . 

Inland Revenne- Buildings, 

Post Office ami Tclegi-apli Buildings, 

Dublin Castle— Picsidences, iko., . . . . 

Viceregal and other Lodges, Gardens, &&, Phoenix Pork, 
Law Courts and Offices, Dublin, . 

Ring’s Inns Offices, .... 

Four Courts’ Marshalsea, . . , 

District Probate Registry Offices, . 

Metropolitan Police Buildings, .... 
Royal Irish Constabulary Buildings, including the Depot 
Barracks, Pbrnnix Park,' 

Convict Prisons, ..... 

Central Onmiual Lunatic Asylum, Dundrum, 

Carried forward, , 



6,546 13 
277 5 
2,417 0 



2,339 10 11 
1,058 9 9 



6,128 4 
221 6 
153 4 ; 
3 3 
77 5 
463 12 



3,494 5 
1,294 16 
3,149 14 
857 16 
122 13 
3,385 4 
2,535 3 
6,517 1 ] 
3,464 17 
118 7 
24 14 
367 7 
2,547 11 

1,664 15 
2,687 19 
985 19 



32,218 7 8 I 41,880 6 



41,880 



d.\ £ s. d. 



11,118 6 9 



6 



6 I 11,118 6 9 

D 2 



Printed image digitised by the University of Southampton Library Digitisation Unit 




28 APPENDIX TO FORTY-THIRD REPORT OF THE [1874-75. 

An Account showing the Receipt and Expenditure of the Commisbionehs 



(A 1.)— parliamentary 



RECEIPT — continued. 


1 £. s. d. 


£■ s. d. 


1 d. 


1. PoBiiio BniLDiifflB— conimwd, . ... . 




lT5,m 15 11 


11,391 17 0 


Rent ot Premises : — 

Received from the Postmaster-General, proportion of Rent of 
New Buildings, Waterford, .... 




33 5 0 




Carried forward, . 




175,205 0 11 


11,391 17 0 
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VOTES AND GRANTS — continued. 



.573 18 0 
594 7 0 



1,447 12 0 

1,136 0 3 
1,556 11 4 
2,535 11 4 



694 

263 



1 8 
3 3 
3 8 



EXPENDITURE — cuntimied. 

1. Public BtriLDiNQs — continued, 

Maintenance and Repairs, bronght forward, 

Eojal Dublin Society — House, &c., Kil- 

daro-street, 
Botanic Gardens, 
Glasnovin, 

Royal College of Science, 

Geological Survey Office, . . 

National Education Buildings; — 
Metropolitan Buildings, 

Agricultural Model ScLools, and Albert 
Fiinn, Gliisncviii, . 

District and Miuor Model Schools, 
Ordinary Litcrai'y Schools, . 

Royal Irish Academy, 

National Gallery of Ireland, . . 

Queen’s Colleges — Belfitst, 

Cork, 

Galway, 

Public Offices in Dublin, . 

Eekt op Premises, 

EiTES, Taxes, ahd Ikbueanoe, 



Eurkitcee and FiTTiwaa : — 

Coast Guard Buildings, . • . . 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, 

Customs Buildings throughout Ireland, . 

Inland Revenue Buildings, 

Post Office and Tclcgragh Buildings, . 

Dublin Castle, Residences, &c., . 

Viceregal and other Lodges, Plicenix Park, 
law Courts and Offices, .... 

Xing’s Inns Offices, ... 

Pour Courts’ Marabalsea, . 

District Probate Registry Offices, 

Metropolitan Police Buildings, . 

Royal Irieh Constabulary Buildings, including the Dep6t 
Barracks. Phtenii Park, 

Convict Prisons, .... 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society — House, ic., Xil- 

dare-street, . 176 3 

Botanic Gardens, 

Glasnerin, . 25 12 



Royal College of Science, 

Geological Surrey Office, 

National Education Bnildiugs : — 
Metropolitan Buildings, 
Agricultural Model Schools, 
District and Minor Model Schools, 

Royal Irish Academy, . . 

National Gallery of Ireland, 

Queen’s Colleges — Belfast, 

Cork, 

Galway, 

Pnblio Offices in Dublin, . 



1,073 17 
275 9 
679 10 



225 5 8 
246 7 8 
34 17 1 



Carried forward, 



£ s. d.\ £ s. d. 

41.880 5 6 

32,218 7 S 



1,167 5 0 
251 13 4 
9 13 3 



6,675 14 11 
346 11 9 
399 9 9 



1,202 7 7 
2,949 1 5 









15 




6 


334 




6 


920 




8 


223 


19 


6 


326 


0 


7 


2,063 


18 


4 


3,964 


9 


9 


1,802 


19 


6 


1,088 


14 


7 


66 


2 


0 


2 


12 


6 


53 


16 


8 


1,676 


3 


6 


274 


9 


7 


328 


3 


1 


772 


4 


9 


201 


16 


9 


157 




3 


7 




6 


1,928 


16 10 


38 


15 


3 


16 




5 


606 


10 


0 


1,668 


18 11 1 



45,220 4 
3,447 14 



2,322 18 10 



18,328 15 6 



111,199 18 6 1 



£ 8. d, 

11,118 6 9 



11,118 6 9 
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APPENDIX TO FORTY-THIRD REPORT OF THE 



[1874-75. 



An loooDNT showing the Rbceipt and ExpENniTDKE oltlie ComnssioNuM 



(A 1.)— PAELIAMENIART 



RECEIPT — contmued. 

1. Pmio Bhildisos — continued,. . • 



iNCrDEKTAL ExPEKSES; ReLOIXJKP. . 



£ S. d. £ s. d. 

175,205 0 11 



HAEBOUHa AND InE.VND NATIflATtOX : — 

KiugstowQ Harbour ; — 

Transferred from “Miscelliuooiis Service,” 

Cost of Matoriuls, Jrc., for account of 
Dmmaiiy Bridge, . .10 0 2 



^ d. 
11,391 17 0 



Carried forward, 



175,218 5 1 



6,61() 2 1 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1874-76.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works, in the Year ended 31st March, 1875. 



VOTES AND GRANTS — continued. 



EXPENDITTJEE— cowitMijsii. 


£ s. d. 


1 . Public Buildings — continued, 

Fuel and Light : — 

Su))]>ly to Public Departnioiits in Dublin, and Customs 
Building'S, District Model Schools, Coarict Prisons, 
District Registry Offices, itc., throughout Ireland, 




Incidental Expenses, Allowances to OvERSEERa, ifcc.. 


— 


Phcenix Park : — 

Maintenance of Gate Lodges, Roods, Deer Farm, Flower 
Garden, etc., . . • • . . 

Salaries of Bailiff, Deerkeepor, Gate-keepers, Constables, &c. 
Incidental expenses, including attendance of Police, Gas- 
light, Clotbing for Constablea, ic., 


4,884 0 1 
1,023 8 1 

450 0 0 


The CuEBAon of Kildare : — 

Salary and Allowances of Deputy Ranger, 

Salaries of Bailiffs, ..... 

Labonr nnd Incidental Exiienses, includinc Clotbiuirfor 
Bailiffs, . . . ... 


336 S 0 

220 10 0 

, 212 19 5 


Harbours and Inland Water Navigation ; 

Kingstown Harbour : — 

Salaries of Harbour Master, Superinten- 
dent, &c., . . . 453 16 3 

Boatmen, Watclinieii, &c., . . 527 9 11 

Incidents aud Contingencies, including 

Gaslight, Ac., . . . 285 3 5 

Ratos and Taxes, . . . 14 19 5 

Maintenance and General Repairs, Mate- 
rials, Works at Mail Packet Pier, 

Baggage Shed, Ac., . . . 0,556 17 5 

TwoFloatingPondersfor Victoria Wharf, 850 0 0 

Clearing out Berths in Coal Harbour, . 147 9 9 

Dredging Works, . . . 2,166 16 5 


10,032 12 7 


Donaghadee Harbour : 

Labour, Materials, Incidents, Ac., . 229 19 4 

Crab-wineb, Uliiiiiis. Ac., . . 20 4 6 

Salary of Harbour Master, . . 20 0 0 


Duumoro Harbour : — 

Labour, Materials, Dredging Works, In- 
cideuts, Ac., .... 797 4 2 

Eale.s and Taxes, . . . 3 5 8 

Salaries of Harbour Master and Cleiii of 
'Vorke, . . . . 129 4 0 


000 1-1 1 ri 


Tyrone Navigation : 

Labour, Materials, Incidents, Aa, . ISl 15 5 

Salaries of Superiutendent, Collectors, 

Lockkeepers, Ac., . . . 234 -7 6 


416 2 11 
63 16 7 

1,321 16 0 

5,768 0 0 
550 0 0 


Maigue Navigation : 

Labour, Materials, Incidents, Ac., . 47 16 7 

Salary of Collector, . . . 16 0 0 


Ulster Canal : 

Labour, Materials, Incidents, Ac., . 790 11 3 

oompensation to Tenants, Rent, Ac,, . 65 3 3 

Salaries of Superintendent, Collectors, 

Lockkeepers, Ac., . . . 466 1 6 


Kers ^d Harbours Act, 9 Vic., c. 3; Transfer in aid of Works, 
Mowth Harbour, . . . ditto, . 


Purchase of Sites for New Buildings, . , 


- 


Carried forward, , , . 





2i,733 7 
1,114 12 10 



6,357 8 n 



19,352 5 9 
1,049 16 1 
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£ A d. 
11,118 6 9 



164,577 6 7 
175,695 13 4: 
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APPENDIX TO FORTY-THIRD REPORT OF THE [1874-75 

An Account showing the Receipt and ExpENDiToas of the Commissioners 

(-^ i -)— par liamentary 

RECEIPT — continuid. £ s. I £«.«£.! £ 4 i I 



RECEIPT — continuid. 
Brought forwartl, 

2. OmoB OP PoBLio Works, (Class II.) : — 
Veto for the year 187^75, 

Do. deficiency, 1873-74, 

Do. supplemental, 1874-75, 



£ 4 . i. 

186,610 2 1 



27,417 0 0 
463 10 5 
S30 0 0 



3, Howte Haeboob : — 

Rents, ....... _ 386 3 0 

Dues, ....... — 540 15 S 

Transferred from " Harbours, &c." ... 550 0 0 

4. Eioheqebr — Extra Receipts : — j 6 18 8 

Public Buildings : — 

Rents, ....... 474 1 4 

Sale of Materials, 4 pc., . . . . . 08 13 11 

PhoDiiPark;— 543 15 3 

Grazing Rents, ...... 1,319 2 2 

Sale of Deer, Skins, <fec., . . . . 97 3 0 

Received from the Great Southern and Western Railway 
Company in consideration of permission given to con- 
struct a Tunnel through a portion of the Park, . 1,500 0 0 

. .TY , 2,916 5 2 

Jiingstowo liatbour 

1,604 14 8 

*ent, 170 19 1 

Compensation for damages by ship “ Stratton Audley,” . 28 5 0 

Donagbadee Harbour ; — 1,103 18 9 

Kents, . . . . . . . 13 1 0 

Pine, . . . . . . . 2 0 0 

Dunmore Harbour : 15 1 0 

17 3 0 

Rents, . . . , . . . 21' 5 2 

Tyrone Navigation : — 38 S 2 

Toils. • • . . . . • 213 13 4 

Rents, . . . , . . . 28 16 8 

Maigue Navigation ; — ® 

Tolls, ....... __ 12 18 7 

Ulster Canal:— 

3 10 

Rents, . . . . . . _ 114 1 1 

Plant transferred to Howtb Harbour and Inisboffin Pier, 44 2 6 

Salaries and Incidents of Office : ^ ^ 

Law Costa recovered, ..... 039 

Balance, ..... 5,647 8 1 

222,444 19 3 ^ 

O^ce ofPviilie Works, Dublin, 1st May, 1876. 

(A. 2.) — An Account showing the Receipt and Expenditure of the Commissioners 
PUBLIC LOANS. 



To Balance, 31at March, 1874, 






4,697 2 8 


Loahs Advanobs. 

Public Works, 6 & 7 Vic., c. 44 : 

Amonnt received from Commissioners of National Debt, 


- ; 


137,806 19 1 


Carried forward, , ' 


- 


137,806 19 1 


4,597 2 8 
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1874 - 75 .] 

of PcBLio Works, in tho Tear ended Slst March, 1875. 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£. s. d. 


£ s. d. 


£ s. d. 


Bronglit forward, . 






175,095 13 4 


2 OmcE OF PuBLio Works (Class II.): — 








Salaries, ...... 





24,437 17 4 




TraTclling Expenses, ..... 





3,35G 13 0 




Incidental Expenses, ..... 





171 0 1 




Preliminary Expenses, River Sliannon, Act 37 & 38 Vic., 








cap. GO, ..... . 


— 


£77 6 4 




Civil Oontingcncios — repayment of amount issued, 1873-i, 


— 


500 0 0 










‘’8,742 1C 9 


3. Howra Harbour : — 








Labour, Materials, Inciclonts, (tc.. 





1,734 3 11 




Rates and Taxes, ..... 





3 17 9 




Salary of Harbour Master, .... 


— 


75 0 0 










1,813 1 S 


4. Exchequer — Extra Receipts : — 








Public Buildings : — 








Refuuded (amount twice lodged), . . . 


3 7 9 










3 7 9 




Kingstown Harbour ; — 








Ballast and Water aiippliotl to Shipping, . 


458 8 8 






Dublin Port and Docks Board — Adjustment of Dues, 


6 17 1 










465 5 9 




Total Payments out of Extra Receipts, 





468 13 6 




Transferred to IT. il. Exchequer, .... 


— 


5,026 9 7 




Balance, . . . • • 


- 




10^698 ' 4 5 








222,444 19 3 



W. B. So ADT, A ccou««om<. 



of PuBuc WoiiKs, in the Year ended 31st March, 1875. 



ADVANCES AND REPAYMENTS. 



, Loans Advances. 




Public Works, 6 A 7 Vic., c. 44 




Amount advanced on Loans, viz. ; 




Eor Public Works Loans, 1 & 2 Wm. IV., c. 33, . 


62,666 0 0 


For Labourers’ Dwellings, 29 & 30 Vic., c. 46, . • 


5,767 0 0 


For Glebe Loans, 33 & 34 Vio., c. 112, . 


26,781 0 0 


For Drainage Maintenance, 29 & 30 Vio,, c. 49, 


2,696 15 0 


To District Drainage Boards, 26 & '27 Vic., c. 88, 


39,236 4 1 


Carried forward, 


_ 



1 



1 



E 
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APPENDIX TO FORTY-THIRD REPORT OF THE [I874-75 

(A 2,)— An Account showing the Rboeiptb and Expenditure of the Commibsionbm 



Bronght forward, 



L0AH8 Advakchs — continued. 

Land Improvement, 10 Vic., c. 32, &c.: — 
Amount issued from Consolidated Fund, 

‘ Land Act, 08 & 34 Tic., c. 46 

Amount issued from Consolidated Fund, 
Total issued fur Loans, 



Loans B.epatubnts. 

1. Public Works Loans : — 

. Amounts received under tho following Acts, viz.: — 
Loans, 57 Qeo. III., c. 34, 

Loans, 1 & 2 Wm. IT., 0. S3, 

Loans, 6 & 7 Vic., c. 44, 



2. Arterial Drainage : — 

Amount receivedfrom Proprietors for Drainage Works, viz, : — 
Drainage Works, 6 dc 6 Vio, 0. 89, £38,814 2 7 

Drainage Maintenance, 29 <fc 30 Vic., c. 49, 832 9 9 

Drainage Works, 36 & 27 Vic., c. 88, . 6,985 11 11 



Other Receipts, 



3. Labonoliere Drainage : — 

Amount received from Proprietors, 

4. Land Improvoment: — 

Amount received from Proprietors, . 



5. Land Act;— 

Amount received from Borrowers, 



180 0 0 
1,665 14 8 
13,621 0 7 



46,633 4 3 
9 3 0 



137,806 19 1 



104.000 0 0 

46.000 0 0 



15,466 15 3 



46,641 7 3 
4 16 1 
69,683 15 7 
9,887 0 4 



A. d. 

i,597 3 8 



287,806 19 1 



OJice ofFuilie Works, Dublin, 1st May, 1875. 



(A 3.)— LAND IMPROVEMENT 



Balance from last Account, .... 

Amount received from H. M. Exchequer by way of Loan, . . ' 

•” « from Proprietors in Repayment of Preliminary Expenses, 



'fice of PiOiUo Works, IhdiUn, 1st May, 1875. 



£ 


s. d. 


£ s. i- 






M 7 t 


700 


0 0 




735 


5 11 


1,435 5 11 










£l,eS9 13 3 
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1874-75.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



of PtTBLic Works, in the Tear ended 31st March, \%15— continued. 





£ s. d. 


£ *. d. 


£ s. d. 


Brought forward, 


- 


137,146 19 1 




Loans Advakobs — continued. 








Laud Improvement, 10 Vic., c. 32, &c. : — 
Paid to Proprietors on account of Loans, 




102,005 0 0 




Land Act, 33 & 34 Vic., c. 46 : — 

Paid to Proprietors on account of Loans, 
Total paid to Borrowers, , 


- 


46,285 0 0 










Loans Eepatuents. 








1. Public Works Loans : — 

Amounts transferred to H. M. Eicbe(joer, viz. : 

Loans, 57 Geo. III., c. 34, 

Loans, 1 & 2 Wm. IV., c. 33, . 

Loans, 6 & 7 Vic., c. 44, 


180 0 0 
1,665 14 8 
13,621 0 7 


16,466 15 3 










2. Arterial Drainage 

Amount transferred to H, M. Exchequer, 
Other payments, 


46,632 4 3 
' 9 3 0 


*46.641 7 3 










3. Labouchere Drainage : — 

Amount transferred to H. M. Exchequer, 


— 


4 16 1 




4. Land Improvement 

Amount transferred to H. M. Exchequer, 
Transfer, . . . , . 


69,683 15 7 
25 0 0 


69,708 15 7 
9,887 0 4 




5. Land Act ; — 

Amount transferred to H. M. Exchequer, 


- 


141,708 14 G 
6,942 2 8 


By Balance carried to next account, «... 


- 


- 




. 




134,087 16 3 



• See details under districts, pp. 42 to 49. W. B. SoADr, Accomtara. 



preliminaries, 1S74-75. 





EXPENDITURE. 


£ s. d. 


£ t. d. 




Amount P^id to Exchequer in Repayment of Advances, . , . 

» paid for Preliminary Investigations, Advertising, Scrivenery, &c.. 

Balance carried to next Account, 


696 12 9 
742 0 5 


1,438 13 2 
91 0 1 




1 __ 


~ 


— 




' £1,529 13 3 



W. B. SoADr, Accov/ntanU 

E 2 
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APPENDIX TO FORTY-THIRD REPORT OF THE 



[1874-75. 



(A 4.)-LUNATIC 



An Account showing the Receipts and Expenditure of the Commissioners of Public Works, Ireland fo 

1876, pursuant to Act 1 i 2 



RECEIPTS. 


X d. 


X s. d. 


X s. d. 


Balance from the last Account, .... 








Amounts issued from the Consolidated Fuud on account of 






) 0 i 


Loans to the following District Asylums : — 








Carlow, ....... 


. — 


2.000 0 0 




Clare, ....... 





231 12 10 




Clonmel, ..... 





750 0 0 




Cork, ....... 


— 


1,500 0 0 




Donegal, .... 


— 


1,000 0 0 




Dowd, ....... 





1,600 0 0 




Limerick, ..... 


— 


878 1 11 










7,859 14 9 








9,053 16 1 



Ofitt of Puilia Works, JJuUin, 1st May, 1S75. 



An Account showing the Receipt and Expenditure of the Commibsionbbs 



(A 5.)— MISCELLANEOUS 



Balfince from last Account, . . . . . 

1. Drposit Aooodntb, 1 ifc 2 Wm. IV., c. 33, ifec. : — 

Amount received from sundries for Preliminary Expenses, .• 

2. Railway asb otheb Abbitration Expenses, 14 15 Vic., 

0. 70 : — 

Amount received from Railway Companies and others, to 
meet Expenses of Arbitration, 

3. Aktebial Ubaikaoe Deposits, 20 & 27 Vie., c. 88, &e. ; 

Received from Drainage Boards on Account of Preliminary 
Expenses, ...... 

4. Maistbnahoe op Post Roabs, G 7 Wm. IV., c. 116 : 

Amount received from Consolidated Fund. . 

Amount received in repayment of advances made for 
Repairs, Jec. : — 

County Donegal, 

„ Kerry, . 

„ Louth, . 

„ Tipperary, 

„ Down, . 



6. Pans AND Habbours, 9 Vic., c. 3 : 

Buucrana Pier — Contribution, 
do. Sale of Plant, . 

Giles’ Quay Pier — Contribution, 
do. Grant in aid, 

do. Transfer, . , 

Inishboffin Pier — Grant in aid, . 

Inisliark Landing Slip — Grant in aid, . 

Conrtown Harbour — Loan from H. M. Exchequer, 
Glin Pier— Grant in aid, 

Conrtmacsberry Pier — Loan from H. M. Exchequer, 
do. Grant in aid, , , 

Tarbert Pier— Loan from H. M. Exchequer, 

Kilmote Pier — Sale of Materials, . 

Port Oriel Pier — County Lonth, 
do. Grant in aid, . 



Carried forward, 



500 

958 



0 0 
0 0 



30 


0 


0 


42 


9 


7 


19 


10 


0 


55 


10 


0 


129 


14 


4 


136 


0 


0 


50 


19 


10 


1,333 


6 


8 


1,600 


0 


0 


3 


15 


0 



277 


3 


11 


186 19 


10 


2,837 






975 


0 


0 


225 




0 


800 


0 


0 


1,610 


0 


0 


— 






1 


1,468 


0 


0 


350 


0 


0 


0 




0 


= 


800 


0 


A 



£■ s. d. 
2,011 2 7 
305 18 9 



9,142 7 6 



14,358 16 6 
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ASYLUMS’ BDILDINGS. 

Account of the Commissionera for the Control, c5:c., of Lunatic Asylums), during the year ended 31st March, 
Geo. IV., c. 33. &c., &c. 



EXPENDITURE. 

Amounts expended on the folio-wing Buildings, 
Carlow, . 

Clare, 

Clonmel, . 

Cork, 

Donegal, 

Down, 

Limerick, 

' Maryborough, 

Mullingar, 



£ s. d. 


£ s. d. 


_ 


2,557 3 3 


— 


121 12 10 





663 4 1 


— 


2,240 13 4 


— 


420 11 6 


— 


1,247 9 4 


— 


87S 1 11 





79 14 0 


- 


100 12 0 


— 




W. B. SOADT, 



8,309 3 3 
744 12 10 



of Public Works, in the Year ended 31st March, 1875. 



SERVICES. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


1. Deposit Aoooonts, 1 & 2 Wm. IV., o. 33, &o. : 

Amount paid on account of Sun Jriosfor Preliminary Expenses, 








346 2 1 


2. Railway ahd oiher Arbitbation Expen 8K3, 14 <b 15 Vic., 
c. 70 

Amount paid to Valuators, &c., . . . . 


— 




773 3 9 


3. Arteiual Deainagb Deposits, 26 & 27 Vic., c. 88, &e. 
Paid for Preliminary Es^ensos, Arbitrations, &c., . 


- 


- 


480 0 9 


4. Maintenance op Post Roads, 6 7 Wm. IV., c. 116:— 

Repaid to Her Majesty’s Exclieqner, 

Amount expended for Repairs, viz. : — 

County Dublin, ..... 

„ Down, . . . . . - . 

„ Kildare, ..... 


20 0 0 
60 4 10 
277 15 7 


277 3 11 


















635 4 4 


6. PiEsa AND Haebo-obs, 9 Vic., c. 3 : 

Kilkeel Pier — Repaid to H. M. Exchequer, . . 

Amount expended on the following Works, viz. ; — 

Buncrana Pier, ...... 

Giles’ Quay, . . • . 

Inishboffin, ...... 

lu'iahark Landing Slip, ..... 

Coartown Harbour, ..... 

Glin Pier, . . .... 

Conrtmaesherry Pier, ..... 

Tarbert do., . . . . 

Kilmore do., ..... 

Port Oriel do., . 


812 6 2 
1,348 14 0 
1,077 16 9 
225 17 11 
810 0 0 
1,838 6 6 
1,009 4 0 
361 12 0 
84 n 0 
588 17 7 


25 0 0 
8,157 6 U 








8,182 6 11 








Carried forward, 


— 




10,416 16 10 
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APPENDIX TO FORTY-THIRD REPORT OF THE [I874-i’5 

An Aooodnt showing the Keokipt end Expenditoee of the Comiii,s,one„ 

(A 5-)— MISOELLANEOns 



6. Ihiand Natioatioks 
Shannon Navigation : — 



Boyne Navigation : — 
Tolls, 



1,G09 1 8 
3,019 10 2 
46 0 4 



7, ABTBErAi Drainaob MAiNTiifANOE, 29 i5t 30 Vic., c. 49 
Bcyuo Drainage, 

Borrib-iu-Ossory „ 

Ballinamore and Ballyconnoll „ 



548 15 0 
2,000 0 0 
148 0 0 



8. Riveb Dbaihaoe Works, 5 & 6 Vic., c. 89 
Lough Neagh Drainage, Ginzing rents. 



0. WELtBSLBr BnrnoE 
Tolls, 



10. Athiuheard BErnoE : — 
Tolls, 



11. Natiohal MoNfMESTs, 32 j5 33 Vic., c. 42 ; 

Rewived from Church Temporalities ComniisHioners for 
Presorvation and Maintenance of several Buildings 
Dividends on Stock, . . , . 



15,454 0 0 
219 3 0 1 



12. Irish Reproduotive Loan Fund, 37 & 38 Vic., c. 86 : 

Balances received from Paymaster-General and Dividends 
on Stock, viz. : — 

County Clare, ..... 



13. Sundry Aoootots 

Curragh of Kildare Rents, 

Glebe Loans Insurance, Premiums received, 
^bouchere Drainage, Repayments, 

Linen Hall Rents, 

Board of Trade, . . ] * 

House of Industry Hospitals, 

Board of Admiralty, 

Suspense Account, 



100 0 3 
172 4 8 
175 6 11 
458 13 2 
77 11 9 
112 14 10 
167 16 0 
126 4 1 
104 1 0 
111 7 11 



Office of Pvilic Worht, Dublin, 1st May, 1875. 



I 40,482 II O 'l 
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1874-75.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of PoBLio Works, in the Year ended 31st March, 1875. 



SERVICES— conifnwed. 



EXPENDITURE. 

Brought forward, 

6. lyiiND NATioiTioifs : — 

Shaimou Navigation : — 

Maiutonance and Repairs of Works, &c., . 

Salaries (including pay of Inspectors, Collectors, Lock- 
keepers, <kc.) and Incidents, . . . . 

Boyne Navigation: — 

Maintenance and Repairs of Works, &c., . 

Salaries of CoUectoi's and Lock-keepers, . 



7. Arterial Deainaoe Maihtbnanob, 29 & 30 Yic., c. 49 

Boyne Drainage, 

Borris-in-Ossory „ 

On'enabrocka „ 

Ballinamore and Ballyoonneil „ 

8. River Deaimaqb Woeks, 5 & 6 Vie., o. 89 : — 

Clonakilty Drainage, Wages, 

Lough Neagh Drainage, County Cess and Poors Rate, 

9. Wblleslbt BRinaE : — 

Maintenance and Repairs, . . 

Salaries of Sn])erintendent, Collectors, &c.. 

Wages to Bridgemen, .... 
Repaid to Her Majesty’s Exchequer, 



AiHLOifrARD Brieoe ; — 

Salary and Incidents, 

Repaid to Her Majesty’s Exchequer, 



11. National Monuments, 32 <fc 33 Vic., o. 34: — 
Amount invested in 3 Per Cent. Consols, . 
Rock of Cashel — Repairs and Maintenance, 
Devenish Round Tower and Church, do., . 
Ardfert Cathedral and two Churches, do., . 



12. Irish RpraoDUOrivE Loan Fund, 37 & 38 Vic., c. 86. 



13. Sundry Acoouets : — 

Cnrragh of Kildare, Refund to Colonel Bernard, . 

„ Transfer to Commissioners of Woods 

and Forests, 

Glehe Loans, Insurance, Premiums paid, 

Laboucherc Drainage, Transfer to Exchequer, 

Linen HaU, Rents, Salaries, &c., . 

Queen’s Bounty Fund, Compassionate Allowance, . 

„ Refund of Balance to Paymaster 

General, . . 

Board of Trade, ..... 

House of Industry Hospitals, . . 

Suspense Account, .... 



Balance, 



2 5 3 
36 7 0 



9 14 6 
80 5 6 



38 12 3 
66 18 9 
4 16 1 
184 7 7 



90 0 0 
27 18 6 
120 11 6 
166 14 7 



£ $. d 


1 £ s. d. 


1,841 18 3 




1,299 8 1 






3,141 6 4 


95 14 0 




171 5 6 






266 19 6 




607 7 4 





1,745 11 9 


— 


2 8 0 1 


— 


148 0 0 1 




15 12 0 


— 


2 13 1 




118 7 7 





125 8 0 





132 10 0 


— 


350 0 0 




15 17- 6 


— 


350 0 0 




12,954 0 0 


1,192 18 11 




0 7 0 




36 6 0 






1,229 10-11 



£ s. d. 
10,416 16 10 



3,408 5 10 



14,183 10 11 



32,221 8 1 
8,261 2 11 



40,482 11 0 



W. B. SoAPT, Accountant, 
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(A 6.)— Abstiuot of Loans made by the Commissioners of Public Works, under the Provisions of Act 

3Ist March, 1875, the Amounts remitted, and Balances 



SEIWICES, & e . 



1, Ptrnuo Works Loan Fdhd, Irelani), 1 ifc 3 Wm. IV., 
c. 33 



Qmnd Juries of Countios, 



Local Boards, 

Roads and Bridges, 
Inland Navigation, 
Public Buildings, . 



Roads, Courtbouscs.dic. 



j Relief Works, 9 Vic., 



( 0 . 1 , 



/ For Improving Town- 
I ships, ito., 

. For Roads, Bridges, (to., 
. Improvements, 



of Works, 

{ Additions and Improve- 
ments, 

. In aid of Conatrnotion, 

. In aid of sundry Works, 
. Por6i;7Wm.IV.,<!.10S, 
In aid of Coastniotion. 



Mayuootli College, 

Railways, 

Quarries, Minos, 4c., 

Fcclesiastical Commissioners, 

Harboors, Docks, &c., . 

Fishery Piers and Harbours, . Act 9 Vic., c. 3, . 
Labourers’Dwellings in Towns, Act 39 4 30 Vic., c. 44, 
GlebeLoans, . . . Act33434Vic.,c.ll3, 

Esoheqner Bills issued and afterwards rohxigod, 
RiverDrainageanclNavigation, Act 5 & C Vic., c. 89, . 
River Drainage Maintenance, Act 39 4 30 Vic., c. 59, 
River Drainage, . . . Act 3G A 37 Vic., c. 88, 

Total Public Works Loan Fund, , 

3. Shannon Navioation, . . Act 3 4 3 Vic., c. Gl, . 

3. EuPLOTUENTOrTHELABOnBINO I . , 

Poos, . . . I Act9410Vie.,c.l07,4o., 

4. Improvement OF Lands, . . AotlOVio.,c.33,4c.:— 

Fo^ Drainage, Farm Buildings, Labourers’ Dwollin"H 1 
Planting for Shelter, Scutch Mills, 4c., . • ° J 

5. Land Act, . . . . Act33434Vio.,c.4G 

Advances to Tenants to purcliase their Holdings, 



Office ofPiiblic Worhs, Dvhlin, 1st May, 1875. 



Total Tssnes 


REPAYMENTS to fllst Maroli, ]8T5. 




rrincipal. 


Interest. 


£■ s. d. 


£ s. d. 


^ s. d. 


j- C50.154 11 8 


000,121 9 10 


82,860 5 4 


i 320,349 19 11 


69,671 18 1 


18,066 3 2 


1 10,900 0 0 


205 0 0 


305 8 9 


43.700 0 0 


30,878 8 1 




C9.950 0 0 


14,403 1 3 


48,254 12 4 


1 35,000 0 0 


33,040 2 1 


0,823 14 2 


1 18,643 10 0 


2,785 0 10 


3,110 14 5 


220, IGG 0 0 


157,200 0 0 




14,550 0 0 


14,550 0 0 




100,000 0 0 


100,000 0 0 




190,850 0 0 


50,700 0 4 




40,212 3 9 


41,014 18 8 




10,400 0 0 


238 6 9 




71,925 13 4 


1,628 10 0 




3,700 0 0 


3,700 0 0 




2,082,052 7 3 


087,209 4 ] 1 




13,081 8 4 


1,358 17 8 




195,070 4 1 


15,221 7 5 


13,308 1 5 


4,009,370 is' 4 


1,830,052 5 11 


1,214,728 10 5 


394,090 0 0 


281,453 7 2 


48,400 0 9 


4,797,048 12 1 


502,700 13 10 


87,275 8 6 


3,503,307 4 4 


1,705,983 19 10 


743,093 4 1 


238,350 13 0 


9,117 12 5 


13,360 1 1 


11,843,707 7 9 


4,329,307 19 2 


3,106,937 4 10 
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1 & 3 Wm. IV., cap. 33, and subsequent Acts, classffied, shotring the Total Issues and Kopaymenta to the 
outstanding ; also tho Issues and Repayments within the Year. 



Amounts RomiUed. 


BALANCES outstanding, 31st Marcli, 1875. 


Issued within tlie 
Year. 


I REPAYMENTS mthin the Yew. 


Principal. 


Interest. 


1 Priiicipiil. 


lutei'est. 


£ s. d. 


£ s. d. 


£ s. il 


£ s. d. 


£ s. d. 


£ S. d. 


- 


44,033 i 10 


- 


- 


2,328 7 7 


2,151 9 8 


156,678 1 10 


- 


- 


- 


- 


- 


_ 


10,635 0 0 


31 14 0 


6,400 0 0 


185 0 0 


211 14 9 


3,971 11 11 


9,850 0 0 


5,624 10 C 









— 


65,546 18 9 


14,875 13 4 


— 


— 


1,255 14 S 


1,953 17 11 


— 


— 


— 







15,857 9 3 


— 


_ 


■ 1 






~ 


62,960 0 0 


450 7 7 


52,966 0 0 


- 


• 500 0 0 


68,186 3 3 


77,963 16 5 


7,645 3 S 


2,000 0 0 


1,480 19 .2 




— 




— 


1,300 0 0 


973 0 7 




— 




— 


6,707 0 0 


141 .9 6 




— 




— 


26,781 0 0 


821 9 8 


1,596 8 10 














1,196,795 12 3 


197,937 10 1 


239 G 3. 


— 


30,095 12 8 




— 




37 C 6 


2.696 15 0 


500 6 0 




— 


180,454 16 8 


29 16 8 


39;236 4 1 


3,870 19 6 


3,114 13 5 


1,442,443 16 4 


736,875 16 1 


28,923 18 6 


137,146 19 1 


40,903 4 8 


21,015 14 10 


- 


12,630 12 10' 


- 


- 


— 


_ 


4,294,947- 18 3 


- 


- 


- 


4 14 4 


0 1 9 


- 


797,323 4 G 


- 


102,005 0 0 


45,552 12 6 


34,131 3 1 


- 


229,233 0 7 


— 


46,285 0 0 


3,511 11 6 


6,375 8 10 


6,737,390 14 7 


1,776,008 14 0 


28,933 18 6 


285,436 19 1 


89,972 3 0 


51,522 8 G 



W. B. SoiDi, Accomianl. 
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APPENDIX TO FOKTY-THIRD REPORT OF THE 



[>8?4-75. 



(A 7 .) Aetshux 
S oHEDOLE—AjiTii^CT of AwAiu,B, and Eepayment, 













Coat 























Cisu-icti. 


Gaostiei. 


1 AwirdB 


Ceiebrnuu 


t, ^ which linvo 




Aamul Lettia 








I medeantl. , 


nuiii Uftsi 


a. orImpi*ovfld 


laciudtnf 


of thoac Lfmd 


, .biilyeii,, 






1 




Moosara. 


Sec. 


Draiaag/ 




Ardea, 


Loulh and llfaatli, . 


18 Sept., 1854, 


Stit. Aaras 
78,000 


3,252 6 11 


£ t. d 


£ t. d 




A nuagh (Supplemental H5th Oel 








Paid off, 


bcr, 1801),. 


Galway, 


23 April, 1852, 


13,120 


007 0 3!) 


4 4 1 


339 2 S 


:d 


Blaokwater, .... 




1C March, 1846, 


50,000 


3,827 2 18 


o 


1,034 7 0 


*■ 


Bomsokane Supplemental, 5 






Paid aff. 


JlToreA, 1850), . . . 


Tippermy, . , 


30 April, 1802, 


20,550 


1,517 0 39 


0 5 4 


505 10 5 




Borris-in-Oisorj, . 

Boyne 


Tipperary and Queen's, 
luldoi'e, Heatb, West- 
meatli, and Sing's, 


27 Sept., 1854, 
21 April, 1800, 


35,840 

304,130 


3,024 3 27 
0,77!) .1 18 


5 6 1 
7 33 0 


3,085 18 2 


365 11 2 


Ballybaj, .... 


Boscommon, 


1 October, 1800 


3,300 


414 3 27 


1 18 11 


124 0 8 




Brosna, (FeTbane rfiu.) . 
Ballycaaey (SuppZementol, 2Sr 


Westmeatb and King’s, 


18 April, 1800, . 


380,120 


11,008 0 30 


8 18 4 


2.87) 0 11 


1.359 14 0 


February, 185 a), 


Tipperary, . 


17 October, 1851 


7,080 


758 ,3 0 


4 30 0 


225 1 2 8 




BaUinhassig, . , . . 


Cork, . 


13 „ „ 


23,000 


1,452 3 5 


5 0 2 


447 8 10 




Ballmderry 


Westmeath and King’s, 


30 April, 1800, . 


1,608 


311 0 SS 


3 12 6 


112 8 0 




Ballyteige 


Wexford, . 


20 June, 1855, . 


20,752 


2,003 0 2 


U 10 0 


1,186 14 8 




SaUycOTTan, .... 
Broadlougli (Supplemental, lOt 


Kildai'e, 


IS „ 1840, . 


1,000 


215 2 29 


2 10 0 


68 17 3 


Fiud off. 


January, IbOO), . 


Mayo, 


26 October, 1850, 


1,000 


108 3 10 


6 11 3 


78 10 3 




Boley(S'Kj5>J<m«i«at6tA^jirt?,ie57 


Galway, . , 


17 „ 1851, 


3,500 


083 0 4 


3 0 11 






Bellinaldli, . 


Meath; 


2B „ 1800, 


1,350 


430 3 3 


2 9 10 


120 15 8 


Paid off. 


BoardsmiU, . 


Meath, . . , 


26 „ „ 


6,850 


1.428 3 12 


2 9 2 


428 2 1 


Pud off. 


Ballina^kea and Cmtlerlckard, 


Meath, 


20 „ „ 


8,900 


738 0 20 


2 15 2 


206 7 11 


Paid off. 


BaUa, .... 


Mayo, 


0 April, 1807, . 


30,720 


1,759 2 20 


0 18 10 


228 15 3 


112 3 U 


Ballynahoffii 


Westmeath and King’s, 


14 1802, . 


15,000 


2,032 2 20 


S 2 10 


002 6 8 


Paid off. 


BalUaaniore 1 .^r<Ivt^a^ion, ' 

and k Dtainaye, and-: 

Ballyeonnsl, ) Water-power, } 


Caran, Fenaanagh, Lei-T 
uim, and Eosoommor,f 
Cavan, Fermanagh, andf 
BeiU'im, ) 


10 January, 1800, 

0 March, „ 

0 „ „ 


)■ 101,456 


J 6,370 1 34 
(326 


8 0 8 


1,748 16 10 


Paid off. 

830 9 6 
25 15 10 


Buiren, 

Cahore (5upj»£<m<nfa?, 26tk Febru- 


Carlow and Kildare, . . 


20 October, 1852, 


40,000 


8,008 0 0 


3 0 1 


2,589 10 0 


029 12 2 


ary, 1807), .... 


Wexford 


13 „ 1831, 


7,000 


617 1 24 


0 18 4 


240 C 2 


36 4 7 


Cappagli 


Galway, .... 


27 March, 1857,. 


34350 


2,577 3 27 


0 3 1 


495 4 1 


232 15 0 


Camoge, • . . . 


Limerick, .... 


22 „ 1832, 


01,184 


1,412 0 7 


3 17 


646 8 6 


Paid off. 


Clonakilty, ..... 


Cork, .... 


6 Sept., 1864, . 


2,000 


202 0 30 


36 10 2 


_ 


304 11 1 


Cork Slob, 

Corriggower (Supplemental 22ni 


Cork, County of City of, . 


28 April, 1852, . 


330 


214 0 20 


27 13 0 


573 0 10 


Paid off. 


October, 1881J 


Wicklow 


SO „ 1850, . 


12,000 


592 0 81 


5 6 10 


274 10 9 


Paid off. 


Oarrigans 

Curraonboy {SripiJmental lOtft 


Donegal 


26 October, 1849, 


3,830 


034 2 18 


3 13 6 


217 3 8 


Pud off. 


</ttni;flri/, 1856), 

Caatlebai Lakes rS«nnlemen/aL7tb. 


Mayo, .... 


26 „ 1850, 


200 


40 0 31 


5 16 4 


10 0 0 


Pud otO 


JZarcft,1858), .... 
Cuilmcire (iS«;^lemen/of, lOWt Ja- 


Do. 


29 April, 1851, . 


1,500 


185 2 27 


0 2 9 


85 IS 1 


Paid off 


unary, 1650), .... 


Do 


26 October, 1850, 


SOO 


57 3 8 


5 0 8 


21 13 0 


Paid off. 


Ctiaoloon, 


Mayo, .... 


26 „ 1850, 


400 


72 8 37 


2 IS 7 


27 0 3 


7 8 1 


Carbniy Mill.8lreain, . 


Bldare 


19 1849, 


1,000 


196 0 20 


3 16 


44 10 0 


Paid off. 


31a£2farcft,1856), . . ! 


Mayo, .... 


30 April, 1850, . 


800 


169 2 30 


3 16 2 


54 18 5 


Paid off 


ClorJost, 


Westmeath, 


13 October, 1861, 


SdiOO 


648 2 6 


3 7 9 


177 14 5 


paid off. 


Castlebernsrd, . . . 


King’s Coun^, . 


30 „ 1866, 


38,000 


2,499 8 27 


8 17 8 


709 1 3 


337 0 0 


Caretown, .... 


tossommon, 


29 April, 1852, , 


8,000 


309 0 87 


6 5 0 


117 1 8 


56 16 5 


Cuiraglia, , 


leath and Dublin, . 


0 „ 1860, . 


2,500 


407 3 32 


3 2 0 


122 6 r 


Paid off 


Crogbaa, . . . ' . 


loseommon, 


9 „ 1862, . 


8,000 


647 2 1 


4 10 


277 11 6 


118 14 7 


Castlemarqrr, .... 


C"k. .... 


20 October, 1654, 


12,960 


1,114 1 5 


6 18 


383 7 4 


181 1 3 


Coolaney, 


51igo, . ‘ . 


9 April, 1862, . 


00,744 


792 3 18 


5 16 a 


241 2 7 


119 8 0 


Croaslongh, 


Mayo 


8 1865, . 


399 


61 0 36 


4 9 0 


35 17 1 


12 2 1 
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Dbainagb. — 5 & 6 Vic., c. 89. 
thereon, for the Tear ending 31st March, 1875. 



_ 












K- 






— 




— 




1 




1 rpi’tlon of 






It 




Sepaymests. 




















ii 

Ijj 
















Expeslitore, 
for all 
purposes. 


nemissfoaS' 


obarged to 
Coanuesfor 
Fablie Worbs. 


nxiisndlta 
ch/trged oi 




Total 

aUtMorcli, 1S74. 


For yeai' 
encHngSIsl 
Marefa, lH7a. 


Total. 


DUlricis. 






£ s. d. 


£ 5. 


A. 


£ s. 


d. 




£ I. d. 


£ s. 


rf. 


£ s. 


rf 






22,280 6 8 


11,004 6 2 


1,365 5 


1 


9,1120 12 


6 


- 


14,498 1 2 


- 




14,408 1 


3 


Ardee. 




4,08i 5 10 


813 13 1 


220 12 


0 


5,000 0 


0 


35 


4,410 17 1 


- 




4,416 17 


1 


Aanagh. 




12,115 16 6 


- 


1,830 15 


9 


10,270 0 


0 


- 


10,178 18 3 


- 




16,178 13 


3 


Sldckwater. 




10.038 17 11 


3,000 17 11 


020 0 


0 


6,500 0 


0 


43 


8,911 8 7 


301 0 


7 


9,212 10 


2 


Borrisokane. 




20,020 5 1 


0,049 8 8 


970 10 


5 


10,000 0 


0 


40 


14,882 17 7 


316 10 


0 


15,100 13 


7 


Borris-in.Ossorv. 




50,080 11 0 


29,000 0 0 


6,124 18 10 


22,H55 12 


2 


48 


33,011 8 5 


1,358 2 


6 


34,300 5 


11 


Boyne. 




818 IT i 


- 


41 0 


a 


807 11 


2 


- 


1,101 13 0 


- 




1,101 18 


5 


Bolljbay. 




lor.osr 8 8 


08,117 8 8 


- 




30,540 0 


0 


44 


38,065 3 0 


2,0.34 7 


6 


41,599 11 


0 


Broeua (Ferbane di'ti.) 




3,806 3 a 


610 0 10 


185 13 


4 


3,000 0 


0 


48 


4,017 6 2 


113 16 


4 


4,131 4 


0 


Ballycasey. 




7,8W 17 1 


- 


508 8 


9 


7,276 8 


4 


00 


10,014 10 0 


304 0 


0 


10,018 10 


9 


BallinLassig. 




1202 0 10 


- 


130 1 


8 


1,120 8 


7 


- 


1,029 16 2 


- 




^ 1,026 16 


2 


Ballindeny. 




48,526 16 3 


20,600 0 3 


58 0 


0 


10,808 15 


0 


48 


20,050 13 8 


1,268 10 


4 


21,810 10 


0 


Ballyteige. 




720 3 ; 


- 


87 9 10 


641 13 


4 


- 


063 16 8 


- 




968 18 


8 


Ballycowan. 




1,241 16 e 


200 1 3 : 


135 16 


0 


000 0 


0 


- 


1,161 1 1 


- 




1,181 1 


1 


BroadlougL. 




2.220 14 2 


780 14 7 


130 10 


7 


1,800 0 


0 




1,768 3 8 


- 




1,758 3 


8 


Boley. 




1,107 4 7 


- 


03 14 


3 


1,073 10 


4 


- 


1,071 10 6 


- 




1,071 10 


5 


BalliDal<ilI. 




4,101 6 3 


- 


077 11) 


10 


3,513 6 


5 


- 


8,010 12 3 


- 




5,019 12 


3 


BoarJsmill. 




2,223 11 7 


- 


1H7 4 


1 


2,030 7 


0 


- 


3,158 8 7 


- 




8,158 8 


7 


Ballioaskea ikCaeUerickard. 




18,213 ID 2 


13,597 0 3 


710 6 


11 


3,000 0 


0 


60 


4,591 11 1 


213 10 


11 


4,805 11 


0 


Biilli. 




6,892 7 3 


- 


503 17 


7 


0,388 9 


8 


- 


(1,025 2 11 


- 




0,02.5 2 11 


Bailynaiown. 




228,00110 5 


108,051 10 5 


30,000 0 


0 


- 




- 


30,000 0 0 






30,000 0 


0 


) Eflllinamore 






20,293 0 0 


2,208 5 


1 


24,412 0 
750 0 


0 

0 


44 


27,810 0 0 


1,302 0 


0 


29,202 9 


G 






20,079 9 n 


- 


, 1,083 18 


0 


■ 24,305 11 


2 


- 


35,170 0 5 


- 




35,170 0 


5 


Biirren. 




4,315 14 1] 


1,020 3 5 


45 11 


0 


3,250 0 


0 


35 


3,8.77 12 7 


30 1 


10 


8,893 14 


5 


Cahon.'. 




10,266 e 1 


8,729 8 J 


; 300 0 


(1 


7,140 0 


0 


48 


8,206 10 8 


423 IS 


0 


8,722 12 


0 


Cappagb. 




4,437 11 9 


- 


00 17 11 1 


4,346 13 


10 


- 


5,340 7 9 


- 




5,340 7 


0 


Camoge. 




11,734 8 10 


- 


32 1 


3 


11,702 4 


7 


- 


32 1 3 


- 




32 1 


3 


Clonaldlty. 




5,020 7 11 


- 


-. 




5,920 7 


11 


- 


8,144 16 11 


- 




6,144 10 


11 


Cork Slob. 




3,237 8 4 


780 10 0 


102 10 


7 


2,344 18 


0 


- 


3,054 r 10 


- 




3,004 7 10 


Carriggowor. 




S,475 7 10 


- 


141 5 


3 


2,334 2 


7 


- 


3,062 11 11 


- 




8,052 U 11 


Corrigans. 




295 5 7 


08 10 3 


20 0 


4 


200 .0 


0 


- 


241 10 5 


- 




241 10 


5 


Cnrrauaboy. 




1,708 6 4 


1,410 3 2 


11 16 


7 


277 7 


7 


- 


310 10 7 


- 




310 19 


7 


Castlebar Lakes. 




320 13 6 


258 18 0 


18 8 


10 


49 6 11 


- 


110 6 4 


. . - 




110 8 


4 


Cuilmorc. 




802 13 5 


- 


388 18 


1 


214 0 


4 


- 


082 10 3 


- 




682 10 


3 


ComolooD. 




037 10 10 


- 


. 34 18 


3 


002 12 


7 


- 


914 11 2 


- 




914 11 


3 


Carbuty Mill-stream. 




706 12 1 


207 5 0 


0 7 


1 


403 0 


0 


- 


049.10 7 


- 




040 10 


7 


Carrowmore Lake. 




2,400 14 8 


- 


200 9 


6 


2,107 4 10 


- 


3,344 14 8 


... . 




3,344 14 


3 


ClonloEt. 




22,302 9 6 


12,408 11 ll 


98 17 


7 


0,800 0 


0 


44 


11,751 16 9 


672 4 


4 


12,424 0 


1 


Castlebernard. 




1,033 18 6 


- 


_ 




1,033 18 


5 


_ 


2,468 7 0 


110 13 


9 


2,600 1 


3 


CaTetown. 




1,264 5 0 


- 


- 




1,264 6 


9 


- 


1,877 IS 0 


- 




1,877 18 


0 


Curragha. 




3,640 0 6 


- 


108 9 


5 


3,431 11 


1 


44 


5,283 5 6 


- 




.5,233 5 


6 


Crogban. 




7.389 19 6 


1,838 13 1 


013 0 


5 


4,640 0 


0 


43 


6,848 11 3 


331 2 


10 


7,109 14 


1 


Castlemartyr. 




4,625 0 0 


- 


- 




4,025 0 


0 


70 


5,207 18 6 


707 10 


5 


0,005 12 10 


CooUney. 


— 


405 1 2 


53 1 2 


- 




.362 0 


0 


44 


607 10 11 


1 12 10 


1 509 0 


9 1 


1 Crosslocgb. 



F 2 
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APPENDIX TO, FORTY-THIRD REPORT OF THE 



[1874-75. 



SciiEDDLE — A bstract of Pinal Awards, and Repayments 













Coat 




1 




Cauntiet. 


Dale when 


Area of 
Catchtnen 


Isjarsd Lamia 
witiali have 


por Acre 


Annual LAtting 


Amonot of 






roiule iliinl. 






im'luilinu 




Iialr-Toarlv 










^luaaiire. 


&o. 


enused by 
Drainage, 













. .. ... 


t s. d. 


£ s. d 




Dunpolinnn {Supplemental, lOil 














April, 1380) .... 


Westmeatli and Longford, 


20 Sept., 1802, 


28,000 


2,220 0 8 


4 12 1 


029 1 (i 


Paid off. 




Sfoatli and 'Weatraeath, , 


38 Ootoher,1804 


04,000 


4.401) 3 30 


4 3 0 


1,084 8 fl 


Paid off. 


DanUeJliu, 


Galirn.v, 


7 Sept., 1657, . 


88,320 


0,500 11 31 


7 11 5 


1,004 I.O 0 


027 10 3 


Deri 7 liiJ. 


I'erinanftgli, . . 


lU Dec., 1855, 


3,noo 


187 0 4 


4 4 3 


40 P U 


Paid off. 


Druraboininy, . . . - 


Dn 


ati April, 18.10, . 


1,0110 


134 2 6 


2 0 7 


3li 11 0 


Pwd off. 


Drumelilf, 


filigo and lj;itiini. 


2il „ 1302, . 


14,294 


047 0 11 


0 18 11 


207 11 1 


90 5 0 


Dunmore, . . . . . 

IJunmnniTi ( S)tnplcinental, ■lOth 


Gali7tiy,JIiiyo,A‘Rijsooinmo 


20 „ 1850, 


00,301 


ifiZr 1 10 


10 15 8 


1.051 1 11 


489 n 0 


September, 1358), 


Sligo, 


20 „ 1.S02, . 


7,(i80 


881 0 35 


0 4 11 


282 10 4 


05 17 4 


DeiTjholmes, .... 


King's, . . . 


24 


22,400 


0,000 1 0 


1 3 111 


058 1 4 


Pfud off. 


Eslio, 


Leitrim, 


.1 ,, • 


10^0 


2,C3t) 3 5 


4 18 


8.% 15 1 


396 11 2 


Fane (.9i(pJ., 1st Jiilj), 1851), 


Louth, . . . 


20 Sept., 1851, . 


87,401) 


l/i21 0 28 


4 10 0 


533 2 7 


205 C 10 


Fergus 


Clare and Galway, . 


30 October, 1800, 


134,400 


7,301 2 20 


0 3 G 


1,702 0 3 


845 18 10 


Foranwell 


Kildare, 


20 „ 1851, 


3,800 


050 1 30 


3 11 3 


263 1 11 


Paid off. 




Lmitli, Meath, Cavan, and) 
Alunaglian, . . J 


27 „ 1855, 


176,813 


/ 0,709 0 08 
(.020 


C It 11 


1,904 17 0 


663 2 0 
7 16 U 


Goi'Ceec, .... 


luldare 


1C Juno, 1840, . 


7,170 


1,440 0 12 


2 7 0 


438 0 2 


Paid off 


Garr, 


Do 


1 October, 1850, 


3,000 


!M4 0 23 


3 12 8 


232 10 8 


Paid off. 


GlenarrllT {Red Bay), . 


Antiim, .... 


30 „ 1851, 


0,200 


02(1 0 30 


0 7 2 


214 12 4 


103 13 0 


ITeodforcl . 


Leitrira 


10 Sept., 1880, . 


3,520 


304 1 20 


3 0 8 


114 10 0 


Paid off 


llind rarer .^i^arn'aation oiaii- !• 
HenniUge 


Kasoommon, 


11 Lily, 1050, . 


10,000 


2,000 2 32 


C 11 3 


703 8 5 


366 4 8 


Kildare 


10 June, 1840, . 


000 


100 1 38 


1 10 5 


20 13 11 


Paid off. 


laoj, . ‘ . . 

IGlmcmnni;].', IStA 


Longford and Westmeath, . 


18 October, 1800, 


231,110 


0,80(1 1 0 


8 7 8 


1,400 0 6 


025 2 0 


Jugust, 1354), .... 


Wexford, , . . , 


20 „ 1640, 


8,.'532 


00!) 1 12 


10 0 3 


702 0 1 


Paid off. 


; ■ • 


Gidway, .... 
Do., .... 


20 Marcli, 1850, 


1 40,341 


/ 0,344 3 10 


8 0 1 


1,509 13 1 


722 2 11 


KiJmalne {Supplemental, 13tA 










" 


0 i » 


ITare?!, 1855), .... 


Mayo 


20 April, 1851, . 


10,000 


1,121) 3 30 


0 10 3 


022 12 5 


180 11 10 


“"■s.-” IS:’ : ; : 


Westmeath and King’s, . 
Do., .... 


15 October, 1807, 


88,030 


0,408 2 16 
ID 2 4 


5 0 0 


075 0 0 


^ Paid off. 1 


Kilbride 


Kilkenny and Tipperary, . 


0 „ 180.5, 


8,000 


2,153 0 10 


3 11 9 


500 14 8 


Paid off 


ICilmnrry, 


Meath 


30 July, 1840, 


2,000 


309 1 22 


2 7 9 


143 10 1 


Paid off 


Kill, 


Cavan, .... 


17 Angnst, 1800, 


17,000 


036 3 0 


4 8 0 


101 6 2 


36 11 1 




Meath, . , . 


10 SepL, 1800. , 


3,230 


401 3 11 


S 13 4 


100 4 1 


67 15 1 


lumseen, 


Fermanagh, . . , 


2 


1,000 


67 3 31 


2 15 7 


28 2 0 


Paid off 


Kilmagimny, 


Kilkenny, .... 


13 „ 1800. , 


18,000 


2,821 2 0 


3 15 6 


400 6 5 


228 4 3 


Keenagh, ..... 


Longford, .... 


7 April, 1858, . 


18,000 


1,758 3 0 


0 0 5 


317 15 2 


153 0 6 


Lougb Aliok (SupoUmental. 30fA 
















Sejjtcjdier, 1803), 


ilayo, .... 


30 „ 1850, . 


0,004 


921 2 30 


2 19 10 


240 10 7 


Paid off. 


Longford 

Lorrhft (Supplanenlal. iath Jmil 


Longford, .... 


12 „ 1850, . 


72.-320 


3,072 2 29 


10 13 11 


1,300 7 0 


025 17 2 




Tipperary, . , 


8 October, 1850, 


8,000 


1,057 1 18 


3 6 3 


335 7 9 


Paid off 


Xonghnasaggart, .... 


Meath and Westmeath, 


0 Sept., 1849, . 


2,600 


103 1 88 


3 9 9 


SO 11 4 


Paid off. 


Longh Gara and Mantua, 

Loughs Oughter(^“‘"“Jf> ) 


Mayo, Hosoonuaon, ic Sligo, 
Cavan, Leitrim, &Longford, 


28 April, 1868, . 
20Oetoher,1859, 


128,000 

200,480 


4,719 2 20 
10,587 2 8 


6 3 11 
10 8 4 


767 6 2 
2,506 14 4 


366 4 8 
1,208 3 2 


Loughana, 


Kilkenny, .... 


26 Sept, 1864, . 


3,500 


646 1 2 


7 8 8 


214 4 4 


65 16 0 


(Navigation, ( 

Loogl Neagh J Bramage, and 
t IFater.joicer, ( 


Antrim, Armagh, Down, ( 
Londonderry, and Ty-< 


ISPeh., 1650, . 
4 April, „ 


1411320 


Him 2 32 


5 14 0 


9,879 6 8 


Paid off. 
3,782 13 5 
12 6 2 
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1874-75.] 



tbei-eon, for the Year ending 31st March, 1875— conftnt/ert’. 



— 


1 Total 








rortion ot 




PortiOD 




l!l 


HepapmentB. 




1 


1 Esjionctliitri 

1 purposes. 




Itemiesions 




dinr(!o<lto 
Conultes fu 
l-ablluWoil 




ExpsuiUture 
ebaruecl on 


111 

'■|| 


Tntal 

31st March, IS74. 


For year 
endiniy Jlst 


Total. 






S. t. 


d. 


£ e. 


il 


£ >. 


d. 


£ 


s. 


d. 




.S 1. 


<l 


£ s. 


d. 


^ s. 


d. 






]ft,S87 1 


10 


2,251 0 


i 


335 12 


0 


8,000 


0 


0 


- 


1(>,S79 C 


3 


' - 




10,870 0 


2 


Diingolman. 




i;0,783 12 


7 


4,080 15 


3 


2,006 IT 


4 


13,700 


0 


0 


- 


10,721 17 


4 


- 




10,721 17 


4 


Deel. 




42,920 12 


0 


20,793 3 


2 


820 9 


7 


15,340 


0 


0 


44 


18,410 10 


0 


075 0 


0 


10,304 10 


0 


DoQlcellm. 




787 14 


C 


487 14 


0 


- 




300 


0 


0 


- 


300 10 


6 






300 10 


5 


Denrlin. 




gas 8 


9 


- 




- 




333 


a 


0 


- 


454 2 


0 


- 




454 2 


0 


Dnunbomiay. 




4,070 7 


0 


- 




224 7 


8 


3,840 


0 


1 


70 


4,010 10 


2 


103 3 11 


4,812 14 


1 


Drumcliff. 




33,008 10 10 


37,150 0 


0 


1,740 10 


1 


15,000 


0 


0 


48 


10,371 4 


0 


1,000 10 


1 


17,378 3 


1 


Dtmcoore. 




4,738 15 


0 


1,322 U 


8 


110 0 10 


3,301 


0 


0 


03 


4,783 15 


1 


192 13 


5 


4,070 8 


6 


Dunmoran. 




7,100 4 


0 


- 




487 10 


7 


0,708 


7 


11 


- 


8.802 10 


1 


- 




8,802 10 


1 


Derryholroes. 




11,350 0 


3 


- 




577 10 


2 


10,778 10 


1 


- 


14,430 4 


7 


- 




14,400 4 


7 


Kslin. 




8,150 15 


0 


1,000 0 


0 


020 3 


1 


0,220 


12 


5 


- 


10,200 3 


1 


- 




10,200 3 


1 


Fane. 




08,010 8 


8 


42,077 7 


0 


433 1 


6 


24,000 


0 


0 


44 


28,080 0 


7 


1,482 10 


3 


25,400 5 


10 


Fergus. 




3,475 1 


8 


- 




07 2 


7 


3,407 


19 


1 


- 


5,054 4 


0 


- 




5,0-54 4 


0 


ForanwelL 




17,809 18 10 


22,800 IS 10 


2,803 0 


0 


22,000 

200 


0 


0 


.30 


34.024 14 11 


114 2 




34,188 17 


8 


Glycle. 




3,52C 4 11 


- 




130 10 


4 


3,380 14 


7 


- 


4,.5CI7 1 


5 


- 




4,507 I 


6 


Gorteea. 




S,81C 12 


8 


- 




385 12 


0 


3,4ai 


0 


2 


_ 


5,303 4 


3 


- 




5,303 4 


3 


Garr. 




3,345 4 


4 


- 




- 




3,345 


4 


4 


50 


4,453 10 


2 


83 4 




4,537 3 


9 


Glenaniff. 




1,010 12 


0 


- 




87 10 


0 


023 


2 


0 


- 


1,208 8 11 


- 




1,298 8 11 


Headford. 




21,101 18 


2 


0,040 17 


1 


1,410 10 


1 


10,050 


0 


0 


: 


14,068 13 11 


020 4 


3 


14,703 18 


2 


Hind Hirer. 




280 10 


1 


- 




13 6 10 


273 


10 


3 




414 0 


0 


- 




414 0 


9 


Hermitage. 




58,208 3 


3 


43,410 18 


7 


761 4 


8 


14,000 


0 


0 


30 


18,24.5 10 


8 


511 0 


0 


18,750 19 


= 


Inn,. 




n,83G 13 


7 


2,000 0 


0 


- 




7,8.30 


13 


7 


_ 


10,343 0 


1 






10,343 0 


1 


Silmannock. . 




55,010 17 10 


31,508 10 


8 


2,857 1 


7 


21,000 

00 


0 

0 


SI 


44 


28,447 12 


8 


' 1,773 13 


> 


30,221 5 11 


Killimor. 




10,900 10 


1 


3,747 5 


2 


243 4 11 


7,000 


0 


0 


40 


10,308 0 


3 


318 10 


2 


10,022 2 


0 


Kilmaise. 




29,030 8 


7 


19,818 0 


4 


1 : 




8,850 l.'i 
1,200 4 


S( 


- 


12,713 10 


s 


- 




12,713 10 


2 


ICilbeggoo. 




8,058 3 


6 


3,725 14 


8 


332 8 


0 


4,000 


0 


0 


- 


5,607 17 


4 


- 




5,507 17 


4 


Kill] ride. 




038 13 


3 


- 




55 14 


0 


882 


IS 


0 


_ 


1,280 5 


5 


- 




1,286 6 


6 


; Kilnroiry. 




2,790 4 


7 


1,709 4 


7 


- 




1,000 


0 


0 


40 


1,217 6 


8 


48 10 


4 


1,200 4 10 I 


Kill 




1,880 3 


0 


i 01 0 


4 


17 14 


0 


1,801 


9 


5 


_ 


2,082 11 


9 


- 




2,082 11 


• 


Kilcoek. 




244 10 


4 


■- 




- 




1 244 10 


4 


_ 


333 3 


10 


- 




833 3 10 


Kinmeen. 




10,984 13 10 


3,647 0 


0 


337 7 10 ' 


7,000 


0 


0 


48 


8,244 1 


7 


252 9 


3 


8,400 10 10 


EiliaaganDy. 




10,620 6 


7 


0,140 3 


11 


230 2 


8 


4,460 


0 


0 ■ 


44 


5,005 16 


1 


243 12 


1 


5,309 8 


2 


Eeeaagb. 




M19 19 


1 


1,997 11 


2 


122 7 


11 


2,000 


0 


■ 0 




2,782 4 


0 


- 




2,782 4 


0 


Longb AJick. 




44,924 13 


7 : 


24,209 2 


7 


2,425 n 


0 


18,200 


0- 


0 


44 


21,586 18 


3 


, 1,097 17 10 


22,634 14 


1 


Longford. 




3,504 19 


3 


649 10 




55 0 


0 


2,800 


0 


0 


_ 


i 3,780 12 


3 


- 




3,760 12 


3 


Lorrka. 




883 14 


6 


- 


3 I 


0 6 


0 


674 


8 


0 


_ 


839 16 


8 






839 16 


8 


Longliaasaggtirti, 




24,797 4 


S 


14,111 6 


4 


35 18 


4 


10,050 


0 


0 


44 


11,732 0 


8 


704 8 


1 


1 12,430 17 


0 


Lough Gera and Mantua. 




111A71 18 


9 


74,784 0 


2 


1,812 18 


7 


35,075 


0 


0 


44 


37,112 1 


3 ' 


2,294 4 


4 


130,406 5 


7 


Loughs Oughter,Goma,ie. 




4,167 7 


4 


2,273 7 


4 


04 0 


0 


1,800 


0 


0 


40 


2,600 17 


7 


36 13 


4 


1 2,037 10 11 


Loughans. 




JOB, 174 10 


4 


60,077 17 10 














87,006 12 


0 


_ 




1 37,096 12 


0 






367 17 10 


1 40,051 10 


6 


8,513 14 0 
Mills, 


110,000 0 0 
357 17 10 


44J 


122,037 12 


5 


7,172 8 


7 


po,iio 1 


0 
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Cost 


lucre Eiea 




— 






Date when 


Cdlofimon 


Injuverl lAuds 


















BraioarA 


















inclurtiiifr 


of tbess Lnnde 


nalf.yeiirly 












Statute 

Meaiure. 




oaunad by 
Braiuage. 


with Interest. 










Stat,ACTt. 


. 1. n 


£ 1. d 




1. 

103 3 3 


— ' 


Lsetborougli , . . . ■ 


Monaghan, . . 


20 Dec., 1835, . 


li,U22 


728 2 27 


8 0 3 


221 11 9 




Loash Crew, 


Meath, . . . . 


15 Oct., 1831, . 


2,300 


400 0 .34 


5 0 1 


140 4 8 


At, 




Lough Dalis {Supyltmental, lOt/i 


Morn 
















Oetoler, 18(11), 


20 „ 




983 0 15 


2 13 10 


201 10 2 


Paid off. 




Lsvollj, . . . • . 


Galway. . . . . 


27 „ lH5(i, . 


28,100 


1,040 2 0 


7 10 2 


304 9 a 


140 3 0 




Lough Mask) Mawtj/ailen aSnn-) 


















aad > 3mtd, . > 

Eiver Robe ) Droinajw, . ) 


Mayo and Galway, . 


11 .Tan., 1838, . 


22.3,000 


3,805 0 13 


10 13 5 


025 10 0 


302 1 3. 




Louglis Cor - 1 Nawiija/wn, f 


(Joinity of the Tovm of 


.30 .Tune, 1850,. 






_ 








rib. Mask, I- Draanoje, and -j 


Galway, and Counties 




)780,000 


4 0,032 2 4 


22 13 10 








and Carra, J Mill Poaer, I 


of Galway and Mayo, 


i April, 1800, . 




1 20 1 ID 


- 




480 11 0 




liadutf, 


Galway, . . . . 


18 Octobei',1851, 


2,10(1 


408 1 11 


3 2 0 


112 10 8 


48 7 2 




Lough Lannagb 


Mayo 


7 April, 1857. . 


21,440 


1,700 2 5 


0 15 9 


241 13 5 


117 10 0 




Movoui rSaoslniifntal. 18WiAnr;l, 


















HoUafarry (Supplemtntal, lOtA Oc- 


Do 


20 October, 1850 


(1,000 


1,040 3 11 


7 8 5 


553 8 4 


Paid ofi. 






SO.April, „ . 


2,210 


320 0 15 


2 12 4 


117 6 1 


Paid off. 




Miles and Templebryon, 

MuUawn rS7i2>jMe)noital, lOth Ja- 


Cork 


20 „ 1352, . 


10,28.3 


259 1 20 


6 2 0 


04 14 2 


46 16 2 




nuary, I8oU), .... 


Mayo, .... 


20 October, 1850, 


400 


74 3 13 


4 0 2 


20 11 1 


Paid off. 




Maghera, 

MoTue and Crossoatrick (SnpvU- 


■>”" 


30 1851, 


111,000 


093 1 22 


3 11 0 


147 3 5 


Paid off. 




mental, lOtf* Oetoher, 1801), 


Mayo 


80 April, 1830, . 


000 


90 1 32 


7 0 11 


50 10 10 


Paid off. 




MoDiTea, . . 1 • . 


Galway 


24 „ 1807, . 


51,000 


1,481 0 0 


10 11 7 


305 7 4 


140 9 0 




Nobber 

Oranhill ('iS«;ip/em«nfa(, 13«/i Feb-) 
niorp, 1857'l, . . . .} 


Meath 


20 Sept,, 1851, . 


40,000 


1,307 1 3 


5 3 11 


500 13 2 


Pud off. 




Qalnay 


.1 April, 1840, . 




j- DTI 0 10 


3 1.5 7 


315 10 1 


Paid off. 




Owenabrockaiili ('•SupniemeTital. 
















13{?j JfareJi, 1853), . 


Mayo, .... 


20 October, 1850, 


0,000 


379 0 35 


8 10 


224 1 0 


Paid off. 




Oveakeagb 


Cork, .... 


30 April, „ . 


1.3,700 


393 2 10 


3 14 


00 0 10 


41 15 1 




Quin 


Clare 


25 October, 1854, 


37,120 


4,305 0 20 


4 8 1 


1,032 15 3 


450 8 0 




Red Bog 

Rath, or Clooncen (SupvlemeiRa/, 


Meatli 


0 Sept., 18-in, . 


3,000 


241 2 8 


3 14 4 


75 8 5 


Paid off 




3lst J/aTch,18Sfl), . 


Longford and Westmeath, 


30 „ 1852, . 


15,000 


1,157 3 85 


5 4 10} 


401 10 10 


107 8 11 




Eatooragb, 


Cork, .... 


13 October, 1851, 


2,780 


244 1 0 


3 10 0 


51 7 n 


23 9 1 




Rmn'and Blackriter, . , 


Leitrim and Longford, 


20 April, 1850, . 


74,000 


4,000 2 20 


C 12 10 


1,070 5 2 


.515 10 .6 




StioUestorm, . • . . . 


Roscommon, 


llJuly.lfiOO, . 


70,000 


7,-178 2 21 


5 8 8 


1,794 IT 10 


741 5 4 




Shrule, . . . • . 


Mayo and Galway, . 


13 Apiil, 1857, . 


27,000 


3,207 0 5 


9 4 10 


443 19 10 


215 15 a 




ShmtooeK^“Fl>ie"«alal 1 Lands, 


King's and Tipperary, 

Do. 


20 ,, 1853, . 


[ 35,840 


(1,288 3 7 
1 3 10 


a 0 11 } 


434 10 7 


100 4 8 
4 8 10 




SbandoD, ..... 


Waterford, 


13 October, 1851, 


100 


43 1 15 


10 4 10 


57 8 7 


22 17 2 




Shandmm, . . : . 

Soir {Supplotien/ah 23rd Mareh. 


Mayo, .... 


30 April, 1800, . 


700 


132 1 35 


0 7 7 


Paid oS. 


24 13 1 




1B50), ..... 

Shanagoldeu (Atsard abandoned). 


Wesford 


20 „ 1853, . 


14,000 


1,983 0 10 


4 4 10 


009 9 5 


200 19 0 




Saleen Lough ('Suppifliwntal, 25t7i 




















Mayo, .... 


20 April. 18.31, . 


2,850 


OOG 3 14 


3 4 11 


250 5 10 


40 1 9 




Tnrlougbmore 


Galway, .... 


28 June, 1805, . 


212,480 


8,180 3 20 


7 6 7 


1,096 2 9 


749 10 10 




Templemore (lands, . 
mew award) (Mills, . 
Tawnawoggaun (■SuBBJniMB£a?,SI»t 


Tipperary, 


• 1 July, 1854, . 


33,000 


/3,304 0 21 


4 7 3 


1,2CS 5 10 


.334 17 « 
Paid off 


















March, 1850) 


Mayo 












Paid off 




Willdnstowii 


'loath 


19 „ 1840, 


10,800 


700 2 87 


2 4 10 


217 10 8- 


Paid off. 




Wottonstown, .... 


Louth 


20 Sept, 1851, . 


0,300 


816 1 17 


3 4 7 


96 15 8 


Paid off. 




Toughal, . . . . 


Cork 


18 Feb., 1857, . 


1,647 


224 0 0 


01 18 7 


500 0 0 


Paid off 














Average, 














,358,358 


00,730 2 4 


8 11 4 


74.502 7 2 







Ofict of PxiUic Worh, Duhlin, Irt May, 1875. 
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Po^on D 


f 


Port! 






f 


i\ 






IlspajDSDts. 
























































Expeudits: 




















niatriets. 


for all 


















i 






( For rear 














Public Works. 










31st March 


1874 


March, Is 


k 


rcuo. 






£ t. 


d. 


£ s. 


d. 


£ a. 


d. 


£ 




d. 






£ 4. 


d. 


£ 4. 




£ 4. 






fi,081 8 














0 




44 


4,017 5 




168 1 




4,185 7 


3 


Leesborougb. 


2,7a3 19 




- 




157 18 




2,590 


1 




72 


3,267 18 


2 


104 7 




3,372 5 


11 


Lough Crev. 


2,83B 11 




371 0 


11 


101 1 


10 


2,274 


0 


0 






3,360 2 


3 


- 




3,309 2 




Loegh Didla. 


1S.82S 8 


8 


11,196 17 




379 11 




4,2f.O 


0 


0 


44 


6,431 8 


0 


. 276 0 




6,700 8 




LkTall;. 


8,718 i 10 


8,713 410) 








































6 


10,500 




0 


00 


11,276 14 


0 


022 1 




11,808 16 


1 


Lough MaskiEiverRobe. 


C3,6GB 11 


7 






























102,289 Ifl 


4 


87,406 16 




14,883 0 


0 












14,883 0 


0 


. 




14,883 0 


0 




110,884 8 
8G,U38 18 


?1 


110,612 8 








11,309 13 


0 


40J 


40,209 11 


= 


2,237 18 




42,637 9 


» 


j rib, Mask, 

( andCaira,J Mill Power. 


1,D45 15 11 


- 




- 




1.545 10 11 


52 


2,103 19 


5 


■ 90- 4 




2,264 8 


8 


LisdufF. 


18,445 r 


4 


18,089 (1 




1,306 0 


8 


4,100 




0 


0 


) 


6,235 5 11 


200 0 10 


5,495 15 


0 


Lough LauDagh. 


8,761 1 


2 


3,724 1 




1,039 19 


9 


4,000 




0 






0,227 8 10 


- 




0,227 S 


10 


Moyour. 


980 13 


0 


243 0 




134 3 


7 


009 




0 






092 3 


8 


- 




932 8 


8 


MuUafarty. 


1,382 5 


S 


- 




09 15 


0 


1,322 




9 






2,071 11 


8 


- 




2,071 11 


8 


Miles and Teroplebryan. 


347 7 


4 


38 16 




13 12 


2 


300 




0 






3C2 10 


8 


- 




302 10 


8 


MullawQ. 


1,397 12 


1 


- 




- 




1,307 12 


1 






1,803 15 


1 


- r 




1,803 15 


1 


Maghera. 


700 IS 


9 


210 12 




23 1 


C 


400 




0 






632 14 


7 


- 




032 14 


7 


Moyue and Crosspstrick. 


10,896 1 


1 


10575 8 




1,223 12 


11 


5,002 




0 


00 


6,245 4 


0 


286 0 


7 


0,500 10 


7 


Monirea. 


7,634 8 


4 


- 




080 17 


11 


7,033 




= 






10,080 IB 


8 


- 




10,989 19 


8 


tTobber. 


3,871 10 


2 


1,031 0 


0 


100 16 


2 


2,080 




0 






4,0SO 12 


9 


- 




4,080 12’ 


9 


Oranhill. 


3,154 5 


7 


1,563 9 




90 15 


11 


1,600 




0 






1,879 15 


8 


- 




1,879 15 


S 


Owenabrookagb. 


1,277 7 


3 


- 




70 11 


7 


1,200 


15 


8 


44 


1,809 2 


6 


1 18 


7 


1,870 36 


1 


Oirenkeagb. 


20,066 5 


2 


0,607 C 


10 


1,078 18 


■4 


14,000 




0 


48 


18,377 0 


0 


839 10 


0 


19,210 10 


9 


Quin. 


964 10 


11 


- 




GO 10 


11 


808 




0 






1,347 14 


0 


- 




1,347 14 


0 


Red Bog. 


C,C71 C 


4 


1,471 18 




500 8 


1 


. 4,000 




0 


32 


7,142 8 


8 


- 




7,142 8 


8 


Rath, 01 Cbonaen. • 


028 7 


n 


- 




- 




1)28 




11 


80 


1,030 2 


8 


20 7 


0 


1,050 10 


2 


P.atooragh. 


33,750 11 


1 


10,476 10 


10 


2,270 14 


3 


15,000 




0 


44 


17,860 0 


3 


1,231 17 


2 


19,038 C 


5 


Einn andBlackrirer. 


42,097 0 


1 


18,008 0 




1,858 5 


3 


21,541 




1 


44 


27,701 7 


.7 


1,22s 10 


4 


28,010 IT 11 


Strokestown. 


30,573 10 


3 


22,141 10 




932 0 


1 


7,500 




0 


GO 


8,430 12 


0 


272 10 


4 


8,71)9 «■ 




Sbrule. 


8,381 2 


0 


2,704 12 


10 


414 0 


11 


6,000 

172 




0 

0 


401 

80/ 


7,397 0 


9 


283 19 


2 


7,080 19 11 


Sbiniona. 


1,030 12 


0 


- 




370 0 


0 


.660 


12 


0 






1,366 2 


8 


- 




1,366 2 


8 


Shondou. 


712 10 


3 


- 




- 




712 10 


s 






977 5 


9 


- 




977 5 


9 


Shandnuo. 


8,895 9 


3 


1,000 10 




415 12 


11 


0,600 




0 


44 


9,268 6 


3 


1 18 


1 


0,260 0 


4 


Son. 


3,741 8 


4 


3,518 12 


11 


227 15 


6 












227 16 


5 


- 




227 15 


5 


Sbanagolden. 


3,079 15 U 


403 15 




136 18 


6 


2,441 




0 






3,230 7 


1 


70 14 10 


0,301 1 n 


Saleen Lough. 


60,832 0 


1 


30,705 18 


11 


1,120 10 


2 


23,000 


0^ 


0 


48 


28,881 13 


6 


1,437 19 


4 


30,319 11 


9 


Turloughmore. 




5 


7,030 12 




1,098 3 


2 


7,600 

280 




0 

0 




1 


11,180 16 


3 






11,180 l5 


3 


Template ore. 


1,384 0 10 


178 8 




166 12 


4 


1,000 




0 






1,468 14 10 


_ 




1,458 14 10 


Tanuawoggann. 


1.764 0 




- 




100 17 


7 


1,07.3 




6 






2,451 17 


5 






2,451 17 




Wilkmstoira. 


1,102 13 




- 




80 17 


7 


1,021 16 


6 






1,690 0 


8' 


- 




1,690 0 




Wottonstown. 


22590 2 




15,890 2 








7,000 


0 


0 






8iT57 19 


7 






8,157 19 




Youghal. 


2.390,612 12 


4 


1,337308 12 


3 


152,180 12 


8 


900,603 








1,194,260 9 8 


38,814 2 7 


1,133,074 13 S 





W. B. SoADT, uiccoMstont. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




48 



APPENDIX TO FORTY-THIRD REPORT OF THE [1874-75. 

(A 8.) Arterial Drainage 

TLcse Works are oxecuted under District Boards in 
Schedule, — Abstract of Final Awards, and RepavinentB 



DiiOleU. 


Counties. 


Duto wlien Awards 
made tlnal. 


Aren ur 
Flooded or 
Iiijuretl I-inda, 
wlileh have 
been Drnhicd 
or Iiiitii'oviHl. 
Statute Measure. 


Cost 
of the 

includltift 
Interest, Ao. 


Increnso in tlie 
Aniiuul Tuittiag 

of tlioHp I.anda, 
caused by 
Dniiiuigc. 


Amount of 
Instalments 
parable 
Italf.)-ear1r, 
to reiiay Cost 
with Interest. 


til 

i|| 








A. R. V. 


£ 


*. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 




Athboy RiTer, 


MCAtll, 


4tli April, 1S69, . 


1,388 0 27 




0 




509 


16 




302 




2 


44 


Brickey River, 


Waterford, 


26tb Sept., 1870, 


829 1 20 




4 


a 


297 






i u 

t 129 


19 

12 


9 

2 


30 

44 


Ballyiiacamg, 


King’s and Queen’s, . 


9tb April, ISOS, . 


2,502 1 23 




7 




51C 


14 




194 






44 


Clodiflgb River, . 


Tipperary, 


30tb May, 1872, 


1,657 1 4 


4 


3 


7 


398 


“ 




i ^ 
1220 


17 

15 


10 


20 

44 


Connell, 


Kildare, 


I9tb Jan., 1870, . 


747 2 0 


3 


6 


5 


171 


12 




{ 77 


10 




20 

44 


Derricloagb, . 


King’s, 


8tb Oct., 1874, . 


022 0 30 


3 


0 


S 


143 


15 




{eJ 


10 

3 




20 

44 


Doobjlc, . . 


Limerick, 


9tli Oct., 1871, . 


409 2 32 


C 


2 


7 


145 


9 




{J? 


3 

9 




20 

44 


Elpbin, . . 


Roscommon, 


26tb Mar., 1872, 


3,395 8 12 


4 


11 


2 


1,036 


1 


10 


{it 


18 

13 




20 

44 


Gully, .... 


Queen’s, 


4tb Oct, 1873, . 


1,004 0 10 


4 


4 


11 


242 


13 




\ 142 


18 

1 




20 

44 


Hilmastulia, . 


Tipperary, 


2Ctb July, 1870, 


l,«81 1 18 


6 


10 


7 


582 


12 




f 34 
t 332 


2 

0 


11 


80 

44 


PMSonsto\vn, 


Tipper.ai'y and King’s, 


25th Sept, 1874, 


2,719 0 1 


4 


4 


C 


050 


19 




208 


10 




70 


Quini^b, . . 


Carlow, 


19tb Jan., 1870,. 


080 3 0 


3 


13 




208 


1 




61 


5 




44 


EatbdoTOsy, 


Queen’s, 


9tb Oct, 18C8, . 


413 1 39 


6 


6 


1 


189 


0 




SO 


1 




44 


Sixsulebridge, 


Clare, 


4tb April, 1871,. 


2, .595 0 4 


7 


13 


2 


1,229 


14 


11 


{i? 


4 

19 


11 


SO 

44 


Silver River, 


King’s, Westmeatli, . 


8tb Oct, 1870, . 


1,092 2 30 


3 


12 


8 


215 


10 






6 

16 


6 


30 

44 






Total, 


21,798 3 10 








0,597 


to 




3,425 


7 11 


- 



Arterul Drainage Works in progress, 



Baltracey, 


Kildare, . 


_ 




_ 




_ 


_ 




Boolinarrig, . 


King’s, . 


- 


- 


_ 


_ 


- 


- 




Ballynacourty, 


Do 


- 


- 


- 


- 


- 


- 




•Camoge, 


Limerick, . . 


- 


- 


_ 




- 


- 




Douglas River, . 


Carlow, . , 


- 


_ 


- 


- 


- 


- 




Frankford Wver, 


King’s, . 


- 


- 


- 


_ 


_ 


- 




Gully, Upper, 


Queen’s, . 


- 


- 


- 


_ 


- 


- 




Island Lake and Glore 


Mayo, 
















River. 
















.Innv. Upper. 


bleatb, Weatmeatb. 












_ 






Longtorcl, Cavan. 
















Mulkear, , . 


Limmick, 


- 


- 


- 


- 


- 


- 




River Torrent, 


Tyrone, 


- 






_ 


- 


- 




Over Issues repaid, , . . 


_ 


- 


- 


- 


- 


- 






Total, . 










_ 


_ 






Awards as above, . . . 


- 


- 


- 


- 








Total charge against districts. 


_ 




_ 


- 


- 
















. 




1—^ 



Ofioe of I’vhlic Workt, DuJZm, May, 1875. 
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18T4-75.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

26 & 27 Vic., c. 88, &c. 

accordance witli the Provisiona of tlio above Acta, 
thereon, for the Year ending 31st Marcli, lS7o. 



1 ExpendUnrc, 


Portion 01 
Total 




Portion of 




Repayment. 








chargad to 
Counties tor 
Public WorlcB. 


Ex|H!i>(iltiti.e 
clinrgul on Lunds 


3UC 


Mar 




For year 
eiicllug nist 
Jlarcli, 11175. 




Districts. 


£ 


s. 


d. 


£ s. 


d. 


£ S. 


d. 


£ 


«. 


d. 


£ 


a. 


d. 


£ 


s. 


d. 




11, U1 


16 




- 




11,141 16 




3,258 


10 


6 


724 


4 




3,983 


3 


10 


.4thbo)‘ liivcr. 


■ 4,S23 


12 


0 


- 




4,32.3 12 




981 


3 


6 


820 


3 




1,301 


7 




Briekej River. 


5,975 


9 




- 




5,975 9 




2,180 


1 


11 


368 


16 




2,548 


IS 




Cttllynacarrig. 


1 C.936 


11 




- 




6,938 11 




918 


12 




459 


6 




1,377 


19 




Clodiagb River. 


1 2,482 


13 




- 




2,482 13 




670 


19 




167 


14 


10 


838 


14 


2 


Connell. 


2,105 


12 




40 0 




2,065 12 




40 


0 




67 


19 




107 


19 




Derrinloiigli. 


} 2,51.8 






- 




2,513 G 




425 


8 




153 


8 




578 


16 10 


Booliyle. 


1 15,940 17 




458 0 




15,482 17 




2,5Cfl 


14 




1,038 






3,606 


16 




El[]!iiD. 


1 4,517 


11 




- 




4,517 11 




151 


0 




302 


0 




453 


0 




Gully. 


1 10,980 




8 


_ 




10,980 7 




3,010 


7 




736 18 


4 


3,747 


5 


8 


IGlmnstuUa. 


11,899 


17 


1 


150 0 


0 


11,549 17 


1 


150 




0 




- 




150 




0 


ParsonstowTi. 


2,500 


18 


a 


- 




2,500 18 


a 


650 




8 


162 


11 


2 


812 


15 


10 


Qtiinagh. 


2,648 




3 






2,648 C 


3 


688 


14 


2 


169 


16 


2 


1,058 


10 


4 


Ratlidowney. 


1 20,328 18 


ti 


424 1 


8 


19,904 12 


3 


4,325 




2 


1,300 




2 


5,625 


18 


4 


Sixtnilebridge. 


} 3,971 




9 


- 




3,971 2 


9 


904 




7 


258 




2 


1,102 




9 


Silver River. 


108,068 


15 


4 


1,072 1 8 


106,996 13 


8 


21,123 


16 


11 


6,229 


16 


9 


27,353 13 


8 





ahoTing the Issues made to 31st March, 1875. 



7,609 0 0 


- 


_ 




350 15 2 


350 15 2 


Ballracey. 


3,000 0 0 


- 


- - 




- 


- 


Boolinarrig. 


1,000 0 0 


- 


- 


- 


- 


- 


Ballynacourty, 


8,500 0 0 


- 


- 


200 0 0 


- 


200 0 0 


Camoge. 


12,658 0 0 


- 


- 


- 


190 0 0 


190 0 0 


Douglas River. 


6,300 0 0 




- 


80 0 0 


- 


80 0 0 


Fraakford River. 


2,100 0 0 


_ 


1 


- 


- 


- 


Gully, Upper. 


8,064 0 0 










215 0 0 


Island Lake and Qloie 














River. 


25,200 0 0 


- 


- 


- 


- 


- 


Inny, Upper. 


16,. -.00 0 0 


- 


- 


- 


- 


- 


Mulkcar. 


5.154 4 1 


- 


- 


- 


- 


- 


River Torrent. 


200 0 0 


- 


- 


- 


- 


200 0 0 


Over Issues repaid. 


£96.285 4 1 


_ 








28,589 8 10 






“ 


- 


21,403 16 11 




- 




204,853 19 5 ■ 


- 


- 


- 


- 


- 





W. B. SoADT, Accountaat- 

G 
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APPENDIX TO FOETY^THIRD REPORT OF THE 



[1874-76, 



Appehsiz B. 



Report of Mr. 
Ko1)t. Adams, 
Inspector. 



APPENDIX B. 

Inland Navigations and Harbours. 

Repost of Mr. Robert Adams, Inspector, on. the State of the Ulster Canal and Tyrone 
Navigation. For the year ending Slat March, 1875. 



Ooalisland, IStli Miuxili, 1876. 

Ulster Canal. 

Sir,— I beg leave to repoi-t, for the information of 
the Boai-d, that the worts executed on tlio Ulster Canal 
dm-ing the iKist y&u- have Tjoen limited to the repairs 
incidental to its maintenance, viz. : — 

Fi'om Gharlffiywrit to Mouai/Jia)i, 25 miles. 

The staunching of leaks in the embankments, repaira 
of Nos. 10 and 13 lock-gates, and two floo4l sluices, 
sodiling' and puddling bi-oken down ports of the canal 
banks, rejiaii-s of boundary fences, and scouring out 
hack diuins, have been the principal i-opaii'S executed 
on this division. 

Fro7ii Monuglum to Clones, 14 miles. 

Daring the past summer five occupation and county- 
load bridges wei-e pinned and pointed, Nos. 18, 20, 
and 24 lock-gates repahed, two serious and very diffi- 
cult leaks staunched at New. 1 0 and 23 locks, subsided 
portions of tlie canal banks were i-aisod to the proper 
level, £md the broken do%vn parts of embankments 
sodded and puddled, and the scouring and cleaning out 
river ooui'ses and back drains and boruidary fences 
were efficiently effected. 

From Clones to Lough Bmie, 7 mUcs. 

The ropaii-s iuoidontal to this division during tliO 
post year were the roncwul of tiirce timbei' bridges, 
repail’s of No. 26 lock-gate, i-aisiug the subsided ]jor- 
tions of the canal banks, scouring and oloaning out 
river courses and boundary drains, and i-opaii’S of feucas. 

Two lightera for the transit of raatorinl fur the raising 
of canal banks, cue baige, and one weeding-macliino 
wei’e overhauled and repaired. 

I regret to say that the “ weed ” still grows as luxu- 
riantly as ever, and its removal is a source of vei-y 
considerable expense. 



lieserooir. 

About 350 superficial yards of stone pitching wei’e 
set on tliQ slope-s of the embanlcment at Ae end of the 
wing walls of the bridge which carries the occqiatioa 
i-oad aci’ciss the reservoir, so as to preserve the embank- 
ments from the heavy 'sviish they are exposed to at this 
point during the wintei-, when tlie reservoir is fuU of 
water. 

Four watei’ing places for cattle, in accordance with 
tlio avmugemonts eiitereil into with the adjoining ooou- 
piera, were coustracted, and the boundary fences ai’ound 
the resei’voir repaired. 

Tyrone Navigation. 

This navigation luus been maintained in good order 
diu'hig tlio past year, and tlio works of repair have 
been limited mei’oly to the repiiii-s necessary for its 
umintcuauco, viz. : — 

Tlie repaiia oftheroodway of wharf and quay, repairs 
of the towing-path, wliich is also a turnpike road, pud- 
dling and sodding broken down jiarts of the canal 
banks, scouring anil cleaning out back di'nins, eighty 
cubic yai-ds of di-y masonry in retaining walls to secure 
slipping portions of the baiilcs, two new swing be.'ims, 
and repail’s of footboai’ds of lock-gates, and rcpairiiig 
tho sill of deep gate, No. 1 lock. Repaii’s of lock- 
Iceepoi’s’ and regulating sluicc-keepei’s' houses, wliite- 
ivnsliing boundary w.alls of the stoneyai’d and wharf; 
all tlie lock-gates scraped, cleaned, and coated with 
lirepaml tar. Three hundred cubic yards of silt deposit 
cleaned out and removed from the caual liasin, and the 
reuiovalof weisdsout of tlie entire canal, which, although 
slightly lessened in quantity, is still a source of very 
considerable expense. 

I have the lionour to be, sir, 

Your most obedient seii’ant, 
Robert Adams, c.e. 

To tbe Secretary, 

Board of Public Works, Dublin. 



Mr. Report by Mr. Edward H. Alcock, Harbour Master, on tlie Number of Vessels frequenting 



Edward H. 
Alcock, Har- 
bour Master. 



Dunmore HjUtBOUU. For tlio year ending- 81st March, 1875. 



Harbour House, Dunmore, East, 
Mai’ch 18th, 1876. 

Sir, — As dii’eoted, I now make my annual reiiort on 
the fislieries hei-e. 

The past season has been one of the worst ever 
remembered here. Although the deep sea fish has not 
been as plentiful ba hei’etofore, still tliis is not tbe 
primary cause of tlie comparative fiuluro, which is 
chiefly attributable to the frequent long and heavy 
breaks in the weather, which have often kept the 
trawlers confined to the harbour for weeks together ; 
besides, both the herring and pilchard, I may say, 
completely deserted our shores during the post autumn, 



iuid consequently the ffishermen inthiae localities have 
had to contend with really “ bod times.” 

The salmon season in Waterford Harbour was below 
the average, so far as tiio first part of it was conceraed, 
but it gradually improved, and there was a most 
abundant take of “peal” towards its close. 

Your obedient servant, 

Edward H. Alcock, Harbour Master, 
Dunmore, East. 

Secretary, Office of Public Works, 

Custom House, Dublin. 



Report of 
Capt. Henry 
D. Burney, 
Harbour 



Report by Captain Henry D. Burney, Harbour Master, on the Number of Vessels frequenting 
Howth Harbour. For the year ending Slst March, 1875., 

Harboui’ Office, Howth, March llib, 1875. 

Sir, — In reply to the Board’s letter of the lOtli of Marcli, I herewith forward the number of 
and fishing boats that have frequented Howth Harbour during the past year : — Cargo vessels, 277 > 

21,485; fishing boats, 600 — tons, 10,800. 



Secretary, Office of Public Works, 
Custom House, Dublin. 



T have the honour to be, sir, 

Your obedient servant, 

Henry D. Burney, Harbour Master. 
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Kepost of Mr. P. J. Dodd, Superintendent, on 
"For the year endin' 
Drogheda, 31at March, 1875. 

Sir, — I beg to forward annual report of the state 
and progress of the works on the “ Lower Boyne Navi- 
gation,” for the year ending 31st March, 1875, as 
requested by your letter of the 10th instant. 

River Wall, Ballagrove. 

Two large breaches, togetlier about ten perches long, 
in the facing of i-amparb, which were caused by the high 
tides, have been made good, and the siu-face generally 
of towing-path with other repairs have been well 
attended to. 

Oldbridge Station and Lochhouse. 

The lock-gates are in fair order^ and woiked well 
during the year ; the house is in good repaii-, and was 
limewashed internally during the yeoi'. 

Oldbridge. Guard Lock-gates. 

These gates are in fair working order. 

StaMeen Station and Look-house. 

The lock-gates worked very well during the yeai-. 
Some slight repairs are requii-ed to a sluice on one of 
the deep gates ; the house is in good order, and was 
lately ikaewashed. 

Stalleen Guard Locli-gates. 

These gates will require.to bo tlioreughly overhauled 
and repaired during the coming summei-, as they ai-e 
old and weak. 

Broe Station ar\d Look-house. 

A new heel post has been supplied for one of the 
deep gates, and some other slight repau-s will be 
required to the gates at this station during the coming 
summer; the house is in foil- order, except kitchen 
floor, which must be renewed mth fire-olay tiles. 



the State of the Lower Botne Navigation. 

5 31st March, 1875. 

jBros Guard Lock-gates. 

These gates are in fair oi-der ; a short gullet, built 
in stone, is requu-ed under to\ving-path at these gates 
to carry water from land into canal. 

Rossnaree Station and Lock-ho^ue. 

The gates are in fair order, but two of the balance 
beams which were old and decayed liave failed, and 
will requii-e to be replaced ; the house has been lime- 
washed, but the window sashes require to be repaired, 
and in a couple of cases renewed. 

MiU Lock, Slane. 

These gates will require a thorough overhauling, 
and new balance beams in two cases, and mitre and 
heel posts also. 

CastU Lock Station and Lock-house. 

A new set of deep gates liave been provided for the 
tail of this lock, and.tlie hreast-gates will require to 
be renewed duiung tlie fine season; the house is in 
good order. 

All the lock-gates along the line will require to be 
thoroughly scraped, tarred, and painted during the 
summer. 

The weeds in the canal cuts, and portions of the 
river, have been carefully dragged out during the year, 
their growth not being so strong as in former years. 
The suiface of towing-paths generally has been well 
darned and repaired along the line, some of the Imck 
diuins have been scoured up, and the fences cut along 
the different levels, and a large quantity of niateriM 
has been prepai-ed in the different sandiiits along the 
canals for future repairs of towing-paths, surfaces, lira, 
and roads and bridges. 

I have the honour to he, sir, 

Your obedient servant, 

r. J. Dodd, Superintendent. 

To the Secretary, Office of Public Works, 

Custom House, Dublin. 



Beport of Mr. 
P. J. Dodd, 
Superintend- 



Report of Mr. Richard A. Gray, c.e., on the State of the Boyne Drainage Maintenance. 
For the year ending 31st March, 1875. 



Boy^ie Drainage Maintenance. 

May 7th, 1875. 

Sir, — T he amount of work done during tlic year 
was very small, and consisted merely of the cleaning 
up of some 480 perches of minor drains in the fourth 
division of the distiict, at a coat of £74 10a. j and sub- 
sequently the extension of the upper part of the 
cLannel of the Miltown river, towai-ds Miltown vil- 
lage, for a length of 260 perches, at a cost of £25. 

The tributai-y rivers of the cUstiict have been all 
fairly executed, and answered their purpose well as 
drainage channels ; but some portions of the main 



rivei' are sigain considerably obstructed by weeds — the 
roots of which, after twenty yeare’ neglect, had struck 
below the bottom level of the channel, and without 
excavating beyond tliat depth could not be completely 
eradicated ; however, if the proprietors will keep them 
cut, and prevent their natural development for a 
season or two, they will die out and be no further 
trouble or cause of expense. 

Tour obedient servant, 

Richard A. Ghat. 

The Secretary, Commissioners of Pnblio 
Wor^, Custom House. 



Report of Mr^ 
Richard A. 
Gray, o.e. 



Report of Mr. Robert Manning, M. Inst, c.e., on Pibi« and Harbodrs. For the year ending 
31st March 1876. 



Office of Public Works, 

May 11th, 1875. 

1 beg to submit to the Board the following report 
on the works in operation during the past year. 

Rotal Harbours. 

Kvngstovyn, Barbour, County Dublin. 

^orks of this harbour have been efficiently 
nimtamed during the past year, 
dril ^ executed consisted of “ maintenance ” and 
r^rt requires no special mention in 



The dredging consisted of — 1st, 
berths for H. M. troopships 
wharf, and also of the passage 
leading thereto. There is now a 
abreast of this wharf at low watei-, 
ing of the bed of the harbour 
3rd, The deepening of the shoal 
called “the seventeen-foot bank,’ 
siderable quantity of sand was 
summer months. 

Two floating fenders, designed 
the purpose of protecting H. M. 
the Victoria wharf from chafing 



The deepening of the ( 
mgside the Victoria 
stward of the buoys) 
depth of 3J- fathoms 
f. 2nd, The deepen- 
outside those beiihs. 
inside the enfrance 
fr'om which a con- 
removed during the 



Report of Mr. 
Robert; Man- 
ning, H. InsA 



at the Admiralty for 
ships lying aloi^side 
against it, were built 

G2 
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imJer contract, and have been delivered complete 
before the close of the year. 

Hoioth Harbour, County Dublin. 

During the past year the repairs of the sen-slope 
of the eastern pier were vigoreualy carried on. A 
length of 280 feet, or 1,850 supertickl yards, of the 
slope was completed, in which were used 528 cubic 
yaixls of concrete blocks, suid 215 cubic y.’iixls of con- 
crete punned between the open joints of tlie rough 
pavement. 

As those works could only ho procooded with in fine 
weather the men were employed dining the winter in 
-mnlriTig blocks ; at tlio end of the financial year there 
remained a quantity of 472 cubic yards ready for 
setting during the coming se.aaon. 

A very heavy easterly storm commenced on the 24th 
of February and contimmd till the 28th of the aamo 
month. The damage done wrvs compai-ativoly trilling — 
an area of about OS superficial yards of stone pavoineut 
(which was set before tlio punning between the open 
joints with cement concrete was mlopted) was torn up. 
The faces of Boraeofthecoucrete blocks were also injured 
by the attrition of some heavy rubble stone which was 
collected on the face of the finished work for future use; 
hut no pait of the newly coustruoted work was dis- 
placed. 

The roads, wharfs, and sheds have been kept in good 
repair. 

DoiwgJiadee Ilarhotir, County Dovm. 

The large stones canied into the entiunco of the 
harboui' (mentioned in my last report) were removed by 
the diver, some breaches in the sea slopes were repaired, 
and sundry small works of mainteuauco executed, 
between the 21st of April and the 8th of August. 

In the month of Decenibei’ last, Mr. Fitzgerald (who 
has been ovei’seer at this luvrboiu-forsome yoai's), having 
completed the cb^clging at Duninore, returned to 
Donaghadee, and has since been engaged in removing 
the rock in the bed of the lioibour near Lemon’s wharf, 
from which has been selected a quantity of stones 
which are piled so as to he ready for futm-e repairs. 

Dunmori Harbour, County Watirford. 

The dredging of this harbour was completed on tlie 
22nd August last. The rails and other plant wore col- 
lected and put in store, and the steam einne and 
dredger cleaned and repaii-cd. Part of the sea pave- 
ment near the lighthouse was reset, wedged with oak, 
and panned witli cement concrete. The roads, walla, 
(Stc., connected with the harbour, are in good order. 

Fishekt Pikiis AWD Harbours. 

Tarbert Piisr, County Keiry. 

I h^ to submit the following report on the works 
execute for the maintenance of tins pier by Mr. 
William Molloy (Inspector of the Lower Shannon), 
who acted as supei’intendent of the works, which are 
now completed : — 

“ Having repotted to the Board on the progress of the 
works at this pier, and the accident that occurred to the 
boats by the gales of the 9th and 10th of January, 1874, 
when so much property was injured on the Lower Shannon, 
The loss of these boats retarded the progress of the work 
very much, as none of the heavy blocks of atone could be 
set until a ner barge was built fit to receive the heavy 
machinery ; this naturally took some time, and we were not 
able to resume work until the 22nd of July following, which 
left us oomparafively idle for nearly seven months — which 
was the cause of this work being in hands so long. The 
diver finished the underpinning and putting in the closures 
up to low water spring tides on the 19th February last ; 
and the masonry, labour, and top pavement were all foilshed 
on the 27th instant. The work being now fully completed 
there is not the slightest indication to show that a more or 
settlement has taken place during the past three months. 

From the time the work was commenced until it was 
■finished there were constant indications to show that the 
pior-hend was moving outwards, as the top ope increased 
from 9 inches to 22 inohee in width. During the winter 
several large ashlar stones fell out of the face of the pier, 



which increased the current and swept away a larffp 
quantity of the filling and hearting, which had to bo renlac^ 
again with stones. The diver continued to work during the 
entire winter, setting the heavy stones under the head of 
j)icr, and backing the sasne witli good flat stones ; this was a 
dilBcuIt and dangerous imdcrtiikiiig, as ho had to work for a 
depth of 10 feet inwards from the face of the wall which 
was in a falling state. There was no ashlar stone put in less 
than from 6 to 1) feet long, nil put in endways, which will 
utsiire the stability of the work. The quoin at the south 
cast DiKl is iimler-iiiiined to a height of 2 1 feet, and properly 
hacked with good flat stones. The filling at the rear of 
tlio walls lijis hcon taken up, and whore the splits or openings 
appeared theyhavebeen securely built up with good masonry- 
all tlie closures^ on both sides and end of piei- have been 
closely set flush ill cement. During the progress of the work 
there has been worked up — 

For filling cliaiinol course and 

backing work, . . . SGOtonsofflatrubblcstone. 

For undur-pimiing and shoeing 

course, . . . .242 tons of heavy ashlar. 

For top paving, . . . 30 tons Monoypoint stones. 

For mortar to baching work, . 14 barrels R. lime. 

For face of work, . . . 7 casks 9 Elms cement. 

Top pavement taken up, . 437 square yards. 

Stone and gravel filting put 

imdor pavement, . . 471 cubic yards. 

Largo mooring posts talcon up 



and rc-set. 

Top pavcinont reset, 



. 438 square yards. 



“ The work being now fully finished, I am happy to say 
that not the sliglitest accident has occurred to any person 
employed thereon.” 



Olin Pier, County Lvm&rleh. 

Oil my last visit -to this pier I found the works in 
a very satisfactory state, and I now beg leave to sub- 
mit the rejiovt of Mr. William Molloy, under whose 
charge they have been carried on. They are now 
nearly completed ; — 

“This pier and jetty, the building of wliich was commenced 
in the summer of 1873, by hlossrs. Manuix and Slade, con- 
tractors, is now approaching completion, the work being 
done in a most substantial and satisfaotory manner: tlie 
wharf wall, sea pavement, and parapet, being all built with 
very heavy limestone ashlars from the Foynes quarries. The- 
principal part of the work that now remains to be done 
consists in forming and erecting the timber jetty, which is 
to extend 20 loot beyond the stone work, and -will make the 
entire pier and jetty wlien finished project into the river a 
length of 300 feet li-om high water. X!he contractors have 
the stone mooring posts, and the chief part of tlie coping 
for the wharf wall and parapet dressed, and the timber for 
the jetty cut and prepared on the -work fit for creosoting; 
BO that from the advanced state of the work at present I 
have no doubt hut they will he able to complete their con- 
tract early in the coming season. The site of this pier has 
been admirably chosen, as it -will be free from any heavy 
set of the tide, and afford shelter to vessels from almost alt 
the prevmling winds in tliis part of the Shannon.” 

Courtmaesherry Harbour, County OorJe. 

I beg to submit the report of Mr. J eremiah DonovM, 
■who is in oliarge of the works at this harhoui' : — 

“ During the year the following quantities of work have 
been executed : — 

Masonry, .... 1,064 cube yards. 

Excavation, . . . 1,928 „ 

Filling, .... 210 „ 

“ The foundations of all the walls are laid down, and the 
work of superstructure is progreswng steadily but_^wly. 
jtbout two-fifths of the superstructure of the ou^epi^ 
remains yet undone, but the whole of the remaining w^» 
are executed up to tlie level of the coping. The excavation 
is in a backward state, and is difficult to be got througn, 
owing to a large proportion of it being rook.” 

Buncra/na Pier, County Donegal. 

The works of this pier were finished in the month 
of September last, since which time some dam^e 
which was done by a trading steamer coming in com- 
sion ■with -the pier, on two occasions, has been made 
good. ' .11 

During their execution the •works •were singnlmT 
free from casualty. Two heavy gales ■which occurred 
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in tlie mouths of Apiil aud October, 1874, did some 
slight damage, the cost of which the overseer iu charge 
reports to have been ,£34. 

Cov/riown Pier, County Wexford. 

The assistant engineer reports that on the 30tli 

Kovember last, when he visited the works, nine-tenths 

of it was finishetl. Mr. Scott (Lord Courtown’s agent) 
in a letter- addressed to tire Board on the 5th in- 
stant, states that the work is now completed, and 
Bays— “The pier-head stooil the winter storms well, 
not a stone, nor an ounce of concrete Inis been dis- 
turbed.” 

Qilcs'-quay, County Loutk. 

On the completion of Bimcrana pier Mr. Patrick 
Feeny was removed to Giles’ -tpray. Oi>er\atioiis wei-e 
commenced in tire month of Novemboi- hist ; temporary 
stores and office were erected ; special plant pro- 
vided ; service ground prepai-ed ; and a powerful over- 
head traveller and staging was sot rip ; waggon-roads 
laid down ; and other preparations imide. 

The malcing of concrete blocks was commenced on 
the 4th of Janrtary last. At the end of the financial 
year a quantity of 900 tons of shingle and displacera 
was collected on the ser-vice ground, and 207 concrete 
blocks, oQT^haining about 370 cubic yards, were made 
and piled. 

The line of the pier was set oirt on tire 20th of 
March by the assistant engineer, and the work of the 
construction of the pier commenced. 

Kilmore Pier, County Wexford. 

The works of maiutorrance of this pier have been 
completed, and the amount of expenditure cei-titied to 
His Grace the Lord Lierrteuant. 

Pori Orid llarhour. County Louth. 

The Boai-d entered iirto a contract with Mr. Mai-tur 
J. Farrell on the 20th of June last, for the constmetion 
of this work. On the 3Ist Mar-ch lust the quantity 
of excavation done was 2,000 cubic yai-ds of eartli, and 
about 3,800 cubic yards of reck. 

Inislilojm and Inisltshark Pier and Boat-slip, County 
Galway. 

I beg to submit report of Mr. Patrick Duffy, in 
chaige of these works. The boat-slip at luishshark 
has been entirely completed. 

" The works oonsisteil in excavating a channel into the 
harbour in rock and gravel, and excavating a new harbour 



and foundation of pier and return wall, which is now 
nearly completed, and measui-es on top -226 lineal feet 
including the return waU. 

“Ashlar dressed and set on pier 7,570 cubic feet; rubble 
stone set in mortar for backing 854 cubic yards; coping 
set on pier and return wall 600 cubic feot ; four mooring 
posts set in with masonry; one staii-s (18 steps); widening 
and deepening the channel between Green Island and 
return wall, in rock and gravel, quantity taken out 500 
cubic yiivds; cxc.avating the new harbour and foundation 
of pier 2,380 cubic yards, wheeled in front of fish store 
and back of pier; 120 superficial yards of rough wall or 
pitching put in front of the gravel at fish store to prevent 
Jt from washing into hai-bour; laying down 300 yards 
of railway from pia- to quarry along the beach — hut for 
this railway I could not get stone for the piei-, as there are 
no roads or carts in Bofin. 

“ Tills pier would have been finished long since if I could 
have got ni.asons to come in to work here — not one would 
come. I had to train up the men of tlie island to dress and 
set the stones on the pier, in the use of qnai-ry tools, and in 
blasting rocks. The men on the works now are indeed very 
handy men, well fit to go into any public work." 

Inishshark Boat-slip, County Galway. 

“ The work done on this island consists of excavating a 
boat-slip in rock and gravel, setting oak skids on stone 
blocks, and fastening saute with oak tree-nails. 

“Eight hundred cubic yards of gravel excavated out of 
bo.nt-shp aud wheeled into the sea; 400 cubic yards of 
rock excavated by blasting and wheeled into the sea ; 59 
skids set on rock and atone blocks. A barge crab and chain 
has been put up at the top of boat-slip, and set on two 
large limestone blocks, to be used in hauling up the fisher- 
mens' boats.” 



ArPBKSix B. 

Report of Mr. 
Robert Man- 
ning, M. lost. 



' Drainage Maintenanc;e, County Mato. 

Owendbrocka Distriut, County llayo. 

Plans aud sj«cifieations were prepared and tenders 
invited for tliis work ; only one was received, but the 
amount was so much beyond the value of the work to 
he done that I was iinahfe to recommend its acceptance 
to the Boai-d. They liave ordered them to be earned 
on under my direction. 

Slonivea District, County Galway. 

Plans and specifications have been prepared, and the 
usual notice served on the tmstees. 



Camogue District, County Limeriek. 

Plans and specifications have been prepai-ed, and the • 
usual notice served on the trustees. 

Robert Manning. 



Extbacts from tho Report of Mr. James ¥. Mebsick, oa tho State of the Upper SsAinos tom 

Navigation from Shajtnon Harbour to Lough Allen; also th&BoTLE "Water NAViGATiON^m 

its Jimction with tke Shannon to Drum Wharf, near Boyle, For year ending 31st Maxen, lovo. Merrick, 



Shannon Office, Athlone, 
31st March, 1876. 

Sir, — I beg leave to forward the foUowng report of 
the state of the workain my charge on the Upper Shan- 
non and Boyle water, as directed by your letter of the 
10th instant. 



Shannon Bridge. 

The lock-house .at this station was hmewashed. The 
boundary wall of lower whai-f being in a very dilapi- 
dated condition, I had it repaired with new rubble 
masonry, 110 feet in length, 7J feet high, aud 18. 
inches thick. 



WavigaiionCourse from Shannon Darbour to Sp&ncer's 
Wharf. 

The following works have been executed for the 
maintenance of the navigation comae, ninety miles, 
between Shannon -Harbour and the Spencer Wharf, 
through Loughs Bee, Forbes, Bodarrig, Bofin, aud 
Allen : — Eight new floating buoys were moored, to 
replace those sunk or lost ; six old iron buoys repaii’ed, 
and new chains and mooring-stones provided and re- 
moored ; two floating piles moored ; six stone beacons 
were painted with ffistinguishing colours ; twenty-six 
new larch guide piles were, erected, replacing those 
decayed, or injured by the severe storms of last January. 
Thirty were bushed at top, to render them distinguish- 
able in twilight or foggy weather. 



Athlone. 

The toll collector’s house was repaired with 81 squares 
of mortar pointing, and new slates wheiu requii-^. A 
new hall-door and frame, 100 square feet of flooring, 
and all the woodwork painted in oil paint, two coats, 
and walls and ceilings coloui’ed or limewashed. 

The lock-gates were scraped and tarred, and iron- 
work painted. The traversing rollei-s of the lower gates 
have been adjusted by the diver, and the counter- 
balance machinery of upper gate tunnel sluices were 
repaired. One of the oak cross-beams of upper gate 
was repaired. 

Fifty tOM of gravel metalling was spread on the west 
wharf. This wharf requires constant repairs, in con 
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BxtracCs from 
Report otilT. 
James M. 
Merrick, 

Inspector.^ 



sequence of the great tralEo over it of timber-laden 
waggonB to the steam aau'-milla and bobbin fuetory. 

Two new oak mooring posts were fixed on the upper 
west whai'f, and two cast-iron ones were fixed on the 
lower whai£ 

The loi'ge boat used for mooring buoys in Lough Kee 
has been thoroughly i-opaii’ed. 



Camck-oiv^hannon. 

Tlie toll collector’s house and out-offioes were limfl 
washed. 

Twenty tons of broken stones were spi-ead on the 
wiuirvcs and appi-oach rowls. 

Twenty cubic yai-ds of deposit was removed from 
north side of harbour. 



Lamsborough. 

The toll collector’s office was liinewashed and wood- 
work painted. 

Two oak mooring posts were erected on tlic south 
wharf, to replace decayed ouc-.s. 

Tarmonlnm-y. 

The lock-gates were semped and tan-od, and the 
lower gates were repaired witli 320 squaro feet of 
Memel plank, 3 inches thick. 

The machinery of swivel bridge was adjusted, and 
two pedestals secured to stonework by means of iron 
bolts, leaded in, and the roadway was repaired witli 
20 square feet of Momel, 3 inehoa tldck. 

Two hnneh-ed and fifty pei'ches of catch drain from 
upper ombiiiikment weiv .scoured up. ' 

The i-oof of the Board’s house at TurmoubaiTy bridge, 
having been injured by the storms of last January, was 
repaired with 1^- squares of now slating, and barges 
and ridge puiulcd. 

C'looiuirah. 

The look-house was limewuslied. 

The lock-gates were semped aud tiirred, and one of 
the swing beiiras of lower look-gates was repaired, by 
bolting it to the cro.ss fruming. Forty pei-chcs of catch 
di-ainwei-e scoured up; 564 lineal yards of stake and 
wire fence was erected, to protect the caiml banks fi-oni 
trespass, and two timber gates were erected. 

One wreught-ii-ou graduated water gauge, 9 feet in 
length, was erected at the lock. 

_ The upper lock-gates are in a veiy decayed state, and 
^Ti^ require to be renewed at the first opportunity. 



Lnurjh Allen Canal ami Locks at Battls Bridge 
and Drmihaijue. 

TIio loothtmsoa .it Buttle Btijge and Dnnnla™ 
were Innewashed. “ 

Tho lock-gate-s of Battle Bridge lock were somued 
and tarred, and a new set of footboards was fixed on 
the lower gates, and iron brackets and hanch'nils re- 
paired. 

Tlve maaoury in eonnaxion wdth the tunnel sluice 
was repaii-cd witli 6 cubic yai-da of nibble masoniy. 

Tlio brciiat-gates of Drnmleagua lock were scraped 
and tarred, and two new oak sluice levers wei-e ei-ected 
to ixiplocc decayed onas. 

One hundred and thirty-two cubic yards of deposit 
was drodgwl out of the shallow pai-ts of canal. 

Three ImndriKl aud ninety porches of catch drain 
was scoured up. Tho inosb defective leaf, or half of 
lower lock-gato, was roinovecl and a new one erected ■ 
the other loaf will be removed and a new one erected 
next sumnior. 

In consequence of the sudden rise in tlie water of 
Lough Allen in October, I got four of Idie stop-gate 
timbei-s into the greovos ns a precmitiomiry measure, 
and raised 1,600 lineal yards of the lowest parts of 
wewt canal bank with sods and clay, to prevent the 
water fi'om overtopping. 

The coal traffic down the canal continues in a satis- 
factory state, 2,102 tons of native coals from the 
Spencer whaif pits, nt west side of Lough Allen, were 
passed through tho canal. 

The dredging barge at this stjition has had some 
trifling repairs effected, and was supplied with fie 
usual amoimt of ropes, spoon-bags, poles, oars, &c. 



liooaJcey. 

The woodwork of lock-house 'was painted, in two 
coats, oil paint, and the office iuicl reoms coloured oi' 
limewashed. 

The lock-gates were scraped and tarred. One of tlie 
oak swing beams of lower gates being much decayed 
has been rei)aii'od ; the other will require to bo also 
strengthened next summer. A gangway of Momel 
timber was erected over tlie old canal lock-chamber, 
rendered necessary by tlie removal of the decayed gates, 
which wm-e not farther required, in consequence of 
the erection of a now watenvheel at Rooakey canal 
bridge, for chiving the machinery of a flax and com 
mill. 

The maohineiy of the sivivel bridge was adjusted, and 
the wheel-track irons on platform roadway repaired. 

Jamestown Canal, Lodi and MUl Buddings. 

The look-house was limewashed, and the hall-door 
and frame repaired. 

The look-gates were scraped and tan-ocL 

The toll office at Jamestown wharf was limewashed, 
and foui- timber windowuills renewed 

The low parts of canal banks were raised 



2'he Boyle Water from its junction loitlt, the Shannon 
at T-nvina, to Dmm Wharf, near Boyle. 

The lock-lionse was limewashed. 

The lock-gates were soiupod aud tarred. 

Tho timber bridge on towing-patli having become 
decayed has been replaced by a new one. 

A large quantity of tlie new weed has been removed 
from the navigation couise adjoining the forebay. 

Genercd State of Harbours and Wharves. 

The harbours and wharves at Lecarrow, Dremoil, 
Drumsna, Carnadoe, Jamestown, Kilbride, and Dram- 
shambo, on the Shannon, and at Coot^all Bridge 
and Kuockvicar, on the Boyie-water, are in a good state 
of preservation. 

•The landing-stage at Emm wharf, wliidi was erected 
on lareh piles in 1868, not being required for trade 
purposes after the opening of the reilway to Boyle and 
Sligo, lias been removed in consequence of decay. 

I am, sii’, your obedient aei-vant, 

James M. Meeeics. 

To the Secretaiy, Board of Public Works, 

Custom House, Dublin. 
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FxTE VCTS from Report of Mr. Wultam Molloy, Inspector, on the State of the Shannon Navioa- b. 

^ TION fViTMERiCK. DISTRICT), and the Maigue NAVIGATION. For the year ending 31st March, Extractsfrom 

• Report of Mr. 

Shannon Office, Limerick, canal dragged, cleaned, and freed from weeds, which MoUoy, ' 

31st March, 1875. formed a great ohstruetion to the trade boats. There laipector. 

has been one pau- of deep gates made and erected at 



1875. 



gjg I \jeg leave to submit to you, for the informa- 

tion of the Board, the following i-eport on the state of 
the works and repaii-s on the Lower Shannon, which 
have been cainfully maintained during the past year : — 
Quen-in, Co. Clare. 

The pier, hai’bour, iind roadway at this station are 
in good repair. No expenditure incuiTed dui-uig the 
past year. 

Eilrush, Co. Clare. 

The pier and liarborir in good repair. The heavy 
«ales during the past year have done some injury to 
the western wall, which has been made good ; and the 
old ])Oi-tion of the inner side of the harbour pinned and 
secured. Tlie boat^Up, opposite the co-ast-guai-d boat- 
house, also suffered some injury by the storms ; at tlie 
end of the incline the beach was washed away, and 
undermined the paving, which has been reset since. 
The roof of the store has been coated witli well-boiled 
Stockholm tar, and tlie two hoisting cranes cleaned 
and pointed. 

Salcen Pier, Co. Eer7-y. 

The surface of wharf has been i-epairod avitli twelve 
tons of stinug gi-avol, and the collector’s house lime- 
whitened. 

Kilteery Pier, Co. Limerick. 

Tlie works at tliis station are in good repair. No 
expenditure incurred during the past year. 



Erriua (the Shannon level) ; the framing is all oak, 
sheeted with red pine, folly mounted with: loggers, 
paddles, footboards, and balance-beams. There were 
four now uprights and brackets put in, five loggei’heads, 
five sluices, four elm footboards, and nine mooring-posts 
put down. 

The lock-house at Pai'k-lock has been thoroughly 
repaired and fitted up as a residence for the lock- 
keeper. The interior has been all plastered and lime- 
wliitened. One new brick floor laid in the living-room, 
one new boarded floor laid in the sleeping-room, with 
grate and chimney-piece in same, two new doors, three 
new window frames made, three sashes for same made, 
glazed, and put in. One new shed built, 12 feet long 
by 9 feet wide, covered with inch boards, and coated 
with tar. The woodwork of the several lock-gates, 
twenty-five in number, have been scrapetl, cleaned, and 
tarred. The wood and iron work over water level 
jmnted two coats in oil. The lock-houses, offices, and 
stores on the navigation, twenty -three in number, have 
been repaired and limowliitencd, the doors and win- 
dows painted one coat. 

World! s End. 

The works at this stotiou are in good repair, the 
cophig of the road wall rej>aired and made good, 14 
superficial yards of tmder-piuning and stone pitching 
on slopes to pi'werve embankment. 

Arddooney ifirer. 



Foynes Ilarhour, Co. Limerick. 

The traffic at tills station is holding on steoflUy j a 
considerable quantity of limestone has been shipjjed 
here for piers and bridges during the past year. The 
wharf has been repaired tvitli 57 cubic yards of broken 
limestone. The bretdcwatei- has been pinned and re- 
paired, three hoisting cranes painted, the wooden stays 
of one coated with Stockholm t.or. The aocttmulation 
of silt in the harbour and at the end of the pier is still 
on the increase, which very inucli affects vessels ciitei'- 
ing the harbour. 

Kildysa/rl Pier, Co. Clwre. 

All the works iii connexion witli this pier nro in 
good order. No expenditxu-e incun-efl during the year, 
with the exception of putting down two mooring-jKists. 

Clare Harbour, Co. Clare. 

The wharf has been repaired witli 27 cubic yards of 
broken stones, the berths for vessels cleaned, made 
even, and all ohsti’uctions brought down by the winter 
floods from Ennis and above that town have been 
removed. 



Limerick Navigation. 

In consequence of the liigh floods during the past 
winter, which covered the to^ving-paths in several 
places, many slips have taken place on the Shannon 
levels. "Wheu the floods subsided they were attended 
to without delay, and the defective parts made good. 
The banks, whmwes, and roadways, bridges, culverts, 
and towing-paths, between Limerick and Killaloe, a 
disteuce of sixteen miles, have been wall and carefully 
laaintained. The wharf and roadway between Clare- 
str«t and the canal stores have been repaii’ed with C4 
cubic yards of broken stones, the cast-iron pillars 
cleaned, and painted one coat in oil, the collector’s 
house cleaned, whitened, and papered, the woodwork 
pamted and doors varnished. The towing-paths have 
been repaired with 390 tons of gravel, 63 yards 
aiip^cial of atone pitching, 352 yai-ds superficial of 
sod^g on slopes, 1,376 perches hneal of boundary 
“ains scoured and deepened, 572 perches lineal of tiro 



The winter floods have brought down largo quanti- 
ties of gravel and shingle from the mountains, the 
whole of which has been trapped above the towing- 
path, and prevented from being driven into the navi- 
gation coui-se; 2,170 cubic yai-ds removed by bors; 4 S 
and carts to the spoil banks, 75 perches lineiil of 
boundary drain scom-ed and deepened, and 82 yards of 
sodding slopes and 28 perches lineal of boundary fences 
made good. 

KilUor. 

The collector’s, eai-etaker’s, and storehouses have 
been repah'ed and limewhiteued, the river wall at the 
pier-head underpinned, 120 yards in length. In con- 
sequence of the very wet season, a portion of the 
retaining wall and towiug-path has slipped into the 
navigtition course, between tbe first lock and the pier- 
hejul ; the obstructions removed, and the wall built, 
98 feet long, 12 feet high, aud 4 feet thick. The hop- 
per barge which I had at Tarbert, together with the 
tender -that the engine rvas on, haring been broken aud 
sunk by the gales of 9th February, 1874, and not 
having one sufficiently strong, I had to build a barge 
to take her place. This barge -rvas built of the best 
materials, 50 feet long by 12 feet beam, capable of 
carrying 50 tons. She is a very exceUent boat. The 
tender has been repaii-ed, but will require an overhaul- 
ing this summer. 

The deck of the C steam dredger has been caulked, 
the engines repaired, the boiler cleaned, tbe inside of 
the boat jrainted ; foui- stone moorings put down at 
the pier-head. 

Scarrif and Tomgrany Quays. 

Both quays ai-e in good repair 3 tire approach road 
to the Scairiff quay has been repaired with 58 tons of 
broken stones. 

Mount Shannon. 

The pier at this station has suffered considerable 
injury from the severe western gales. As the water in 
the river has been very low for some time past, the 
necessary repairs have been executed 3 34 feet lineal 
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Appbnbix'B. of parapet wall built, 4 feet high, 2 feet G inches thick, 
Extr~trftoin yards of front and end of pier built, 43 yards 

Rroort rfMr! superficial of toj) iiavement reset. 

Wuliam 

M0U07, T’ortwmm. 

Inspector. 

The wharf has been reiwiired with 9 cubic yards of 
broken stones, the hoisting-crane cleaned and painted, 
the collector’s house limewhitened, and woodwoik 
painted, the surface of swivel bridge rojtaired, 182 
perches lineal of canal, from the store to Connaught 
harbour, cleaned and freed from weeds. 

MealicJc. 

Several leakages having appeared from time to time 
in the new canal banks were attended to, leakages 
sto]>ped with well-teuijwred puddle, and surface of bank 
made good, the woodwork of Victoria lock-gates cleaned 
and coated ivith well-boiled tar, the ironwork painted 
in oil, one coat, the lock-house and stores limewhitoned. 

Cloonaheenogue Canal. 

The canal banks on both sides have been repaired ; 
that portion between Kiluascai'riff-bridge and the 
Cribby Islands, on which tlioro is a very great traflio 
during the autumn season, has been levelled and 
repaired with 40 tons of broken stones and gravel ; 
375 perolios lineal of boundary dizains cleaned and 
deepened. The roof of the lock-house suftbrod some 
slight injury by tlie storms — ^tlio injury done made 
good, the interior of look-house limewhitened. 

Jiana^her. 

The collector’s house has been repaired and lime- 
whitened, doors and windows painted, one coat, in oil, 
the aupei'stnioturo of swivel bridge repaii'cd witli 87 
feet superficial of elm pl.ank sheeting. A great quan- 
tity of silt, the accumulation of years, whicli earned 
an obstruction in tlie harbour, was removed by liond- 
dredgiug, so as to allow boats heavily laden with heavy 
machinery and sundries to come close to the wharf 
wall ; a new oiunc, equal to 10 tons weight, has been 
erected on the quay, to enable the Baiiagher Distillery 
Company to unlo«.d machineiy from boats, and to load 
it on trucks for the Company. 



Sltannon Harbour. 

Tho approaches and landings to and from theferrv cm 
botli sides of tho Shannon have suffered considerable 
injury by high water m stormy weather during the win 
ter ; the injury done has been repaired aud made srood 
Tlie suporetructure of tho wooden bridge reiiaired and 
buttons ronewed. The whole of the woodwork lias 
been scraped and newly coated with Stockholm tar 

General NavigaUon. 

Tlio necessary guidc-pile.s, eigliteen in number, have 
been driven, so as to define the sailing course in time 
of high water between Shannon .Harbour aud Lou^h 
Devg ; 1 0 iron floating-buoys taken up, painted, swivris 
and chains examined, aud rephreed on shoals. During 
the time of high water and heavy westerly gales, several 
buoys were displaced on Lough Dci-g j those driven 
ashore were recovered, cleaned, painted, and replaced- 
4 stone beacons jiinned and limewhitened. ’ 



River Maigoe Navigation. 

The entire woodwork of tlie swivel bridge was very 
defective and had to bo renewed, the whole of which 
was stripped off iind the under-sheeting laid of red pfT) o, 
4 inchew tliick, coated with Avell-boilod - Stockholm 
tar, the top slieoting laid of well-seasoned native 
elm, tai-rod on both sides and joints; all the iron- 
work in connexion with the bridge has been coated 
two coats, oil paint ; a now lever handle has been pro- 
vided for same, tho landing sill has been reduced tluee- 
fourtlis of an inch, the macliiuevy adjusted. The whole 
is in a perfect, good, iuid safe working condition. The 
woodwork of tlie house, both inside and out, has been 
coated one coat, oil paint. 

I have tlio honour to be, air, 

Your obedient servant, 

■William Mollot- 

The Secretary, Board of Public Works, 

Cnstoni House, Dublin. 
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APPENDIX C. 

Landed Property Improvement.— Inspectors’ Annual Reports, 1874-75. 



iJorth-'W eater n District, compi-iahig the Couniiea of 

Fermnna'jh, Cavan, Monaghan, Leitrim, and Sligo. 

The working of the Land ImpTOvement Acts in 
tliis district has proved as orderly and satisfactory as 
in former years. The proprictora, I meet, find the 
provisions of the Legislature suitahle for the piu-jwse 
intended, and the roles and administration of the 
Board unohjectionablo. 

Details of expenditure in each case having been 
already furnished to the office. I have only to o.dcl .a 
few remarks on the general progress made in the ini- 
provement of landed property. 

As re"ai-ds drainage, fencing, road-making, dre,, the 
instructions of the Board and theii- regulations for 
conductmg work and keeping accounts and maps have 
proved useful through the country, and a groat deal 
is done under the same system with private funds. 
The greater number of applications for loans are now 
made for building dwelling-houses, and, notwithstand- 
ing tlie increased cost of materials tuid the iuorease in 
wages, there is a grwrter desire on the pai-t of land- 
owners to put up sulwtixntinl slated houses for their 
labourere and fanners, than at any former period I 
remember. The designs for cottages that obtained the 
Duke of Abercorn’s ]jrize, law boon considered very 
good, and is often adopted, and the plans printed 
by the Board have also proved very useful. Tlie 
facilities given by such establishments t\s Messi-s. Mar- 
tin of the Nortli "Wall, who pi'ovide all the tunbei-, 
including window frames and dooi-s, as well as all 
iwfing materials, have enabled proprietni-s to build 
speedily and well in place.s where tlicy would othoiwise 
he. prevented or delayed by the deai-th of country 
tradesmen. Tlje use of concrete, wherever it has been 
tried, shows that when well made with the best quality 
of Portland cement it is au excellent niixterial for walks, 
the houses proving espeohxlly warm and free from 
damp. 

It is satisfactory to be able to repoid to tlie Board, 
as a testimony to tlie utility of these Acts and to their 
administi'atiou. meetbig the wants and wishas of pro- 
prietors, that on many of the principal estates I have 
visited for move than twenty-five years, tlie oxvuers 
continue to use the money for executing paiiiianent im- 
provements after the first loans have been paid back. 
Lord Enniskillen, Lord Lisgai*, Mr. Pratt of Cabra 
Castle, the Duke of Abercom, Mr. La Touche, Mr. C. 
Tottenham, Colonel Ii-vine, Lord Belmoro, Lord Ely, 
and othei-s that began soon after the passing of the first 
Act, have fm-ther improvements in hand tliis year. 

The increase of money among the farmere, the 
establishment ofnumerous banks in the eoimtry towns, 
and the spread ofcommercial knowledge has caused tlie 
more prosperous among the country jwpuhitiou to moke 
efforts to obtain battex- dwellings than tliey formerly 
thought of; and tlie want ofthem being now genei-ally 
recognised I anticipate a still further demand for build- 
ing loans each year. 

William P. Prenderoast. 



Covmiiea of Dovm and Donegal. 

Dunfanaghy, April 7, 1875. 

Since I had the honour of famishing my last repoit 
•on the working of the Land Improvement Acts in my 
uistnets (the counties of Down and Donegal), the num- 
^ availed themselves of the provisions of 

these Acts has gone on steadily increasing, and I am 
glad to observe tiiat many tenant farmers are now eu- 
joying the unquestionable advantages which these Acts 
place within ^eir reach, and, I have no doubt, that 



soon many more of this class will become applicants 
for loans ; they, however, m many instances feel de- 
terred from making application, owing to what they 
consider the difficult nature of “ the papere " they 
require to fill up, and the delay which the uecessaiy 
investigation iiivolve.s ; aud I would surest thattliese 
forms should be simplified and exjiedifced for them as 
mucli as iiossible. It occurs to mo that it would be a 
good plan to place -tliis class of applicants iii dLect 
communication at once with your local insiiector, and 
some lU'rangement should be made whei-eby the pi-e- 
liiiiiiiai'y expense could be lessened to such applicants. 
And if it be desii-ahle to encourage land improvement 
in tliis way, your iiisjieotoi's should bo enabled to dis- 
semiuato such simple pamphlets of instnictions as 
would be easily uudei'stood by tho.se in whose intex'ests 
those ohsoiTatioas are made. 

The principal woxks under my insjiectioii dining the 
past year consist of farm buildings, labomers’ cottages, 
jiLiutiixg, and general reclamation. In the county 
Donegal I wish partioulai-ly to mention the eueigy and 
skill with which the draiin^ and other works at Fox- 
hall, the seat of Philip Doyne, esq., have been carried 
out. I do not remember to hax'e seen a more difficult 
eui-fixeo to ojierate on, from tlie frequency and size of 
tlie bonldei-s evevyxvhere scattei'ed ovex-, and in the soil, 
and those bid fail- to conquer Mi-. Doyne’s efl'orts, until 
ho availed himself of tbit poweiful .agent, dynamite, 
since tlien his succes.s has been pex-feet, and it is marvel- 
lous the oleaniiice he has accomplished, the oulydangei- 
that tliex'e apjieai-s to be in the use of dynamite, is 
tlie force with which the fragments of rock are sent 
dying to gi-eat distances, but if smtJl charges be used, 
and the usual pi-ecautions in use in ordinary blasting 
be .adopted, I have no doubt the danger can be gi-eatly 
abated. It is perfectly wondei-ful what execution two 
ounces of dynamite put into a 6-incli hole in a laige 
sunk boxilder can do ; for surface bouldei-s a couple of 
charges placed on top of the stone, and covered or 
weighted by another boulder will break both up, the 
only difficulty, as Mi’. Doyne remaa-ked, beiug that 
you cannot find the pieces ] Mr. Doyne has also used 
dynamite in the removal of old roots of trees, .and it 
splits them up into fii-ewootl It is mucJi to be r^retted 
that Railway Companies offer such difficulties to the 
carriage of dynamite, which appears to me to be much 
safer than powder in evex-y resjxect. The cottages built 
under my in-spectioix at Fo.xhall axe models of comfort 
jvud of excellence in execution. 

Lieutenaub-Coloucl ytewart has also eax-ried out a 
very pei’fect piece of soddx-ainage on an alluvial bottom, 
bordexiug the Swilly River, and has put in some capital 
flood valves. TJxis land produced a coarse sox-t of 
hei'bage called “ sprit ” in Ae distiict, and which sold 
for about £3 per acre, the first season after the di-aina 
•were put in and befox’e any other operation could be 
effected, the grass sold for ^6; and now a large poi’tion 
is uxxder oats, of which I Ixave no doubt, you shall hear 
an excellent account next year. 

I t.biT'V it would be desirable if yom-_ Board would 
issue di-awings and specification for simple tide ox- 
flood valves, it would secure efficient insti-uments and 
give information in the proper construction of these 
valves for the guidance of your inspector, and for those 
wishing to use them. 

In the county Do-wn I have inspected some admi- 
rable cottages, built by Colonel Nugent at Pox'taferry, 
under the superintendence of his energetic agent, George 
B. Bowen, esq., and who has also executed some plant- 
ing for shelter in first rate style. At Donaghadee 
Daniel Delacherois, esq., has erected some farm build- 
ings, which are a model of efficiency and execution. 

I must repeat an observation made in a former re- 
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port, tlrnt I think it highly dasiva.ble tliatthei-e should 
be a preliminaiy inspection in all Ciiaea of grants for 
buildings, as in many instances I find that tlie sites 
selected and the levels adopted, are not such aa I would 
have sanctioned hod I been previously consulted. 

Edmund Murphy. 



KorSb-Emtern District, comprisiwj Uta Counties of 
Londonderry, Antrim, Tyj'one and Armayh. 

Dungannon, March 27, 1876. 

In accorilouoe with your letter received in Pobvimry 
last, I now submit the following annual report for the 
infonuation of the Comraissionera of Public Works 
on the working of tho LiUid Improvoment Acts for 
the year 1874, and up to the date of aucli report for 
the past pci-iiid of the current year. 

Dming this period I Iiave made in all thirty-seven 
ins|jections, thiee of which have been preliminary, tho 
remainder the onlinavy progress inspections. Most of 
these loans are for building purposes, such as farm 
buildings, labourers’ dwellmgs, i&c. 

Viscount Templotown is carrying out his large loan 
in County Antrim (which is purely for drainage pur- 
IKises} in a .steady and systematic manner. In my 
report of 1873-74 I made allusion to the diseoutont 
exhibited by Lord Templetown’a touants when opera- 
tions commenced first, I have now tho pleasure to say 
that my advice lia-s been fully realized in imiking an 
example of twenty acres, and the full amount of the 
loan granted will be entirely expended, and, I should 
say, more sought for. 

In the case of the Earl of Cliarlciiioiit, a very largo 
tract of the low lanils in Hoxborough demesne has been 
thoi'ough drained, whicli lay utterly useles.s, I should 
say to tho amount of 148 statute aci-es. At an early 
date most of these lands it was found {in carrying out 
the new works) had been drained in a very shallow 
and rmprofitable mode, small one-inch pipes being used 
throughout, at an average depth of two feet, which, 
with constant winter flooding from tho River Black- 
water, hatl silted up every pipe and drain that was 
crossed in the new works. 

At present tiro Blackwatcr Rivei’is reduced to such 
a level as to admit of a good artorLol cut with tho 
minor works ninniug in. And what with the use of 
a large self-acting flood gate on the Blaelcwatcv River, 
and embankments miule tln-oughout, a most excellent 
and lasting drainage sclreme lias Ixicn completed gimtly 
to the satirfaction of Lord Cliarleinont. 

I have very few further remarks to luako with regard 
to the district I have committed to my charge, except 
to state that ail the works I have inspected are giving 
great satisfaction to the prepvietora, and ai*o being, I 
may say in every instance, carried ont well. 

_ I consider labour moi’c easily obtained since the la-st 
time I had the honour of I’eporting ; and the pi'obability 
is that more drainage loaars will be sought for in this 
year- than heretofore. 

Thomas S. Irwin, 

Civil Engineer. 



Counties of Carlow, KUda/re, RiUeenny, Rinfs, QueerCs, 
Wexford and WkUow. 

Ashfield Hall, Carlow, 

6th Eebruary, 1875. 

I beg to submit my annual report on the working 
of the Land Improvement Acte during the yeai- 1874. 

I have made twenty-five mspectionsof drainage and 
fsncmg, and thirty-five of buildings, viz. labourers’ 
dwellings, farin dweilings, and farm offices, in aU cases 
th(»e works have been well executed under loans ob- 
tained the proprietors, in some cases tenants agree 
to pay all instalments of interest on those loans, in 
others only a portion thereof. 

_ I find a growing anxiety on the part of farmei-s to 
improve their dwellings and farm buildups ; the great 



[ 1874 - 75 . 

increase in the price of tradesmen’s w.ages and materials 
imirede those improvements considerably. 

Slated roofs are now generally adopted, few houses 
are thatched. 

Tho facilities afTorded for those iinprovemente by the 
, Board’s rules are greatly appreciated and approved of 
generally ; and I believe many more loans would be 
applukl for but that many proprietors are deteiTedfrom 
oxpemUiig on holdings in tho occupation of tenants by 
the passing of tho Land Act of 1870. 

The same satisfaction as heretofore is universally 
expressed by all concei-ne<l in, the result of works car- 
ried out rmder tho provisions of tliose Acts. 

Good labourers requii-e improved dweDings,and will 
not occupy bad, tliatchod, small housM, I, therefore 
confidently expect many loans will ultimately be applied 
for in order to build such. 

J. Eisubourne. 



Counties of Westmeath, Lonyford, Roscommon and 
Mayo. 

Newtownlioud, Eclgeworthstown, 
4th ilareh, 1876. 

In compliance with your instructions I beg to sub- 
mit for tho information of the Board the following 
report, on tho working of the Land Improvement Acts 
in the above distiict, for the iiast year. 

Since tho date of my last yearly report I have only 
mode eleven prolimiuaiy repoiiis on applications for 
loans for drainage, road making, planting, die., none of 
which are of large amount; and I find that the owners 
of pi-oporty are not inclined to cany out extensiye 
improvements in this line on account of the great in- 
crease ui tho price of labour and the difficulty of ob- 
taining labourers, neither aie tliey disposed to make 
imprevemeuts for their tenants, except on large hold- 
ings where the annual repayment of the rentchaige is 
guaranteed. 

In some distriefw of Roscommon and Mayo I am 
told that all the able-bodied labourers, not legularly 
employed on farm work, go to England in Spring and 
return in Autumn, but decline to avork at home during 
the wintei’. 

I have jdeasure, however, in haingableto state that 
much more advantage has of late beea taken of the 
Lund Improvement Acts for agricultural buildings and 
favniei's and labourers' dwellings, particularly in West 
meath and Longford, and in several cases in which 
the tenants have not had a sufficient interest in their 
holdings to obtain a loan on their own account, they 
liavo (lone so through their landlords. 

I find that there is a genei-al tendency to provide a 
good class of slated dwellings for the labourers, and 
several farmere are doing away with thatched houses 
and offices as quickly as possible. 

The cost of materials lias been very high during 
last year, and on account of the quantity of building 
carried on it was found in general veiy difficult to 
obtain tradesmen, nevertheless, in every case in whita 
I liave made an inspection, I have found the work 
carried out in full accordance with the specification 
and in sevei'al instances imprevements at a considerable 
extra expense have been made. 

The severity of the winter has also very much re- 
tarded work. 

William Bond. 



County of Tippera/ry and p<vrt of Clare. 

Biverston, Nenagh, 

February, 17, 1875. 



In submitting for this district my annual report w 
the working of the Land Improvement Ants, I w'om 
observe that the number of cases referred to me ™ 
inspection, . either for " Preliminary Report or 
“ Works in Progress,” has not varied much from tM'» 
of the preceding year, the total number being 
five. Tlie apportionment of that number hss, ho 
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ever differed couBidorably, the excess being in cases 
connected witli “ farm buildings,” while only four cases 
occurred of loans for the building of “ laboui-era’ cot- 
tages,” and eight for tlinvough drainage and other 
works connected with the laud. 

However, as regards the latter, tliongh loans are not 
made to the same extent or number, os formerly, 
still there has been a good deal of thorough dniinage 
executed tliroughout the distiict by the farming class. 
The application for loons for farm buildings are in 
many instances made by tlie owners for their tenants, 
while the drainage works are now left to the tenants 
to execute at their own expense. 

I should here remark that persona who had di-ainage 
works to execute have not found a.s much difficulty in 
procuring labourei-s as was eximrienced in the pre- 
ceding yeai' j on the contrary, skilled labour of artisans 
has advanced in value. 

Both in Tipperary and Galway extensive drainage 
works have been executed, tlie most extensive being 
on the est.ate of Dean Butson, near Clonfert, and Mr. 
Boe, near Templemore. Drnuiagc witli tiles is now 
in progress on the estate of Captain O’Brien, near the 
Limerick Junction, to a considerable extent. 

In farm buildings the most com])reheiisive were in 
the county Gare, for Captain O’Callaglian ; for Mr. 
John O’Meara, and for the Eaid of Novinixnton, in 
Tipperaiy ; and for the late Colonel Westcuiu, ui the 
King's County. 

Tlie applications for loans for “ labourers’ <lwellings” 
were conned to four, all in the county of Tippei-ary. 
The cottages erected for Captain Massy Dawson and 
for the Vicompte Chabot were well designed, appear 
to be comfortable, and were tlie best executed in the 
district for the past year. Those complote<l for Colonel 
Westenra, in the Kin g’s County, in 1873, were also 
well arranged, and were occupied in 1874. 

The advantages afforded by the Land Improvement 
Acts have been so univereally admitted, and so fully 
appreciated, tliat any observations from me on tliis 
subject axe unnecessary. 

James Joceltn Poe. 



County o/" Dublin and parla of Kildare, Meaili, 
and WicMoxo, (Lo. 

21, Idrone-teirace, Blackrock, 
March 18th, 1874. 

Apologising for my inability to pay a more prompt 
attention to the .annual rec^uest of the Board, I have 
now much pleasure in submitting my report upon the 
working of the Land Improvement Acts in this district 
during the year- 1874-5. 

Altiiough nearly all the proprietors for whom I in- 
spect have to complain of the high rates of wixges 
demanded by the skilled labourore they are obliged to 
employ, they, without exception, have declared them- 
selves perfectly satisfied with the rc.sult of tlieir im- 
provements, and the terms upon which they have been 
lent money to carry thoui out. The increase in, and 
the large number of, inspections (as compared with 
late years) which I have been called upon to mnkre 
since this time twelvemonths warrants me also in saying 
that I consider the working of the Land Improvement 
Acts during the past year has been most satisfactory. 

In my lit annual report I mentioned that during 
the year 1873-4 “I mode twenty-four separate inspec- 
tions of works in progress, and five in preliminary 
®®aesj" whereas, referring to my inspections duiing 
the year I find those numbers become thirty-seven 
e^ht respectively. IHirther on in the same report 
it is e^lained that “ the twenty-four inspections of 
^orks in progress were connected with sixteen distinct 
loans, nine of which were granted for building pur- 



poses, and the remaining seven for drainage,” &c., 
while I have now to report that the thirty-seven pro- 
gress inspections above refei'red to as connected ^vith 
the _prcsc/6f year were made in connection with tmefiity- 
eigld separate loans, half of which were to be expended 
in building, and the remaining half in drainage, fenc- 
ing, reclamation, load-making, and planting. 

Referring to the eight ct«?es of memorials for new 
loans, I iiud that three of the preliminniy inspections 
were in the county Dublin, three in Kildare, one in 
Meath, and one in Wicklow. In each instance the 
loan was .applied for to drain and fence land, Im Tlie 
names of the memorialists, and the counties and 
baronies in which their properties are situated, aa’e 
alphabetically antinged ns follows: — E. 0. Bolton, estj., 
county of Kildiu-e, barony of Nan'agh and ^ban 
(West) ; William T. E. Bookey, esq. (supplemental 
loan), coimty of Wicklow, baronyofBallinacor (North) : 
Charles M. Bury, esq., county of Kildare, bai-ony of 
Clone ; Mr. Michael Gafihey, county of Dublin, barony 
of Castleknock ; Malachi S. Hussey, esq., county of 
Dublin, barony of West Balbrothery ; Henry O. 
Lewis, ftsq., M.P., county of Dublin, barony of Nether- 
cross; N. F. Preston, esq., county of Meath, barony 
of Lower Deece ; and Mrs. A. Whyte, county of Kil- 
ciare, and barony of Clone. 

Of the works which I this time twelvemonths re- 
ported as being “ in progi-ess,” I find the following 
have since been completed — viz.. Lord Howth’s road, 
at Gontarf, and Mr. Fiizelle’s planting, nem’ Anna- 
moe; also the buildings which were being erected by 
tlie late Lord Atlilumney, at Gondalee and Eenltogne ; 
by the Misses Barlow, at Posseckstowii ; by Colonel 
E. 8. Bayly, at Ballyarthur and Ballan^h ; by 
William B. Brereton, esq., near Kilculleu ; by Charles 
C. Vesey, esq., at Lucan; and by Denis Coates, esq., 
at Staplestown. In addition to these, further inspec- 
tions of worhs still in. jirogress bxve been made by me 
during the past year for tlio following proprietors, 
whose names occur in my report for 1873-4 ; — William 
T. E. Bookey, WUliam Pdehardson, Christopher’ Rynd, 
and George 0. Smyth. 

The remaining “progress” inspections referred to 
were made either for proprietor’s whose names occur in. 
last year’s report in coimeetion with preliminary cases, 
or for those to whom loans for In-ilding purposes were 
made prior to March, 1874, and whose names, itc., are 
given ns under in the order of the counties in which 
the s.aid bitildings are found. In the counti' Dublin I 
imspected under loans — to the Hoir. St. Jolm Butler, 
for a far’ra-house at Walsliestonm ; to the Hon. H. L. 
B. Rowley, for a steward’s house and offices, at Mar- 
lev Gi'ange (two in.spections) ; to H. St. L^er B. 
Palliser, esq., for faim-offices at Castlewarden ; and to 
Mr. Jolm Addy, for some farm offices near Rush. Li 
the county Kildai’C my inapectiona were under loans — 
to Mr. John Malone, for a fai’m-house neai’ Rath- 
angan ; and to Geoi^e T. Hanks, esq., for farm offices 
and a labourer’s cottage, at Baltyboys (two inspections). 
In the county Meath I inspeotod some labourers’ cot- 
tagesbuilt in Navan, under loan to Thomas FitzHerbert, 
esq. ; and in the county Wicklow I made inspections 
of labom-ers’ cottages b^t for Lord Caryrfoi’t, on his 
Arklow estate ; and for Lord Monck, at Coolakay, 
there being two inspections in each case. 

Having now thus brieSy referred to the several 
Land Improvement oases which came imder my notice 
as inspector during the past year, I contend that I 
may safely conclude by re-asserting my belief in the 
working of the Acte having been aatisfactoiy, when I 
find myself in a position to add that in every ioEftance 
I found the works well and carefully carried out in 
strict accordance with the plans and specifications duly- 
approved of by the Board. 

Riceabd I. J. lawrw. 
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County of Galway, and parts of Mayo and Clcvre. 

Gktlway, ICtli Febritary, 1S75. 

In complianco witli tho wish of the Board I hcg to 
snbmit the following account of the working of the 
Land Improvement Act in my district during the past 

Since my List report in Fehmary, 1874, I Imvo 
certified for works to the amount of £7,43.'i 2s. \)d., 
embi-acing farm huUdings, farm offices, open main and 
thorough drainage, fencing, lead making, and planting. 

Amongst the fai'ni dwellings I may mention a good 
substantial house, oiected by Mr. Deely at Killaghbeg, 
and another of tlie same typo by Mr. Couolly at 
Baimvilla, in the county of (Jalwny. 

A fine i-ange of farm offices hiw bcou cou.structed by 
Mr. Mahon on his piej>eity at Oorbully, in tho county 
of Clare, this lango cost over .£1,01HI, and is well 
adapted to the large farm on which it is built. 

Mr. Richai-dson, of Timiuiii, has cuustructed an ex- 
cellent faviu-houHu for ono of his tenants ; and somo 
nice cottage.s have been built by Sir John Brailstreot 
in the county of Galway, and by Sir Robert Blossc at 
Athavallie, in the county of Mayo. 

In the line of drainage, I wish paidicularly to men- 
tion some splendid works oxeoutisd by Lord Oi-aumoi-o 
on his property at Ballandine and Ca.stlemagariitt, in 
the county of Mayo, a lai'ge quantity of laud has been 
thorougli drained, and the work is certainly tho beat I 
have seen in this county. He has also mmle somo 
very extensive shelter plantations and other improve- 
ments, all of which have been earned out in tho veiy 
best style by his skilful and onei'getic manager. Mi'. 
Hamilton. 

During the past year I have prepared plans for 
several important works, which iu'c now in process of 
consti'uction, and I am now engaged with S(!veral 
othera, which, I am confident, will yield a profitable 
return. 

The asperities betiveen landlord and tenant, created 
by the ‘recent Land Act, are, I think, beginning to 
disappear. The cost of labour has somewhat dimin- 
ished from tho pi-esent check in Ii-ish emigi-ation. 
These circumatances afford every prospect of land im- 
provements being carried out under the gi'eat facilities 
afforded by the Board. 

In this western distiict, there are still "vast tracts of 
land, now comparatively useless, which could be made 
very valuable by open main and thoreugh drainage ; 
thei-e is also a gi-eat want of proper dwellings, botli for 
tenants and labourers. 

It is vain to expect any social sanitary or material 
improvement in the condition of the Lash peasantry 
as long as the people inhabit “ en masse ” such wi-etched 
abodes. 

I am glad to see that this latter question ls likely to 
occupy the attention of the Legislature dm'ing the 
present session. 

Ed-ward Townsend. 



County of Zimerick, and portions of Clare, Tipper<vry 
and Cork. 

Offices, 66, George-street, Limerick, 
16th March, 1875. 

In fiunishing my annual report upon the working 
of the Land Improvement Acts, during the year 1874, 
in. the district through which I act as inspector, I am 
glad to be able to reiterate that the resulte arising from 
loans expended give general satisfaction. 

Within the year terminating Slat December, 1874, 
I made four preliminary and forty-three progress in- 
speotiona, reporting upon thirty-one loans and certifying 
for an e^enditure of £10,901 12s. 3i., of which sum 
£5,375 16*. 6d. was laid out upon land impro-vement 
works, and £5,525 16«. upon buildings, being an in- 
cre^ of £2,469 Os. M in -the former department, and 
of £1,962 15s. lid. in the latter, beyond the outlay in 
the year 1873. ^ 



[1874-75. 

The number of nppKcatious for loans repoi-teJ upon 
by me diu-ing last year, exceeded tliat of tlie preceding 
year by one, also the loans in progi-ess or being carried 
out last year, were iu excess by three of the numberin 
oi'cration iu 1873. 

With i-egairi to the cost of the works, I have not 
boeii able to detect during tho past year any increase 
in tho value of labourers’ hire, wbich fact I attribute 
to deci-casocl oinigi-.ition, aud tho return to this country, 
lu'incipally from America, of a largo niunber of hands! 

The same remark does not, however, apply to artisans, 
such as masons, cavpcuitcrs, mid slaters, I find thateach 
yoiii' they are nioro diliienlt to procure, o-wing, I have 
no doubt, to omigratiou, and to the increase in -^enmn. 
ber of buildings annually erected. 

It is sn.tisfact<iry to bo able to state in almost every 
enso I bavo found tlio wia-lcs executed in a creditable 
iunl jiorinanetit mannor. I regret, however, havin'' 
add that in many instiinces woito, jMirtioulai'ly open 
main drains, aro not niaiutiiiuod iu a thorough state of 
eflicioncy after the loan has been closed. 

William Sidney Cox, 
M. Inst. C.E.I. 

Counties of Kerry and Cork. 

Tralee, 5tli February, 1875. 

Pursuant to your ordci* (jf tlio 3rd instant I have to 
Lay before the Commissionors of Public Works the 
following report on the general working of the Land 
Improvement Acts in my district for the year ending 
1st instant. 

Thei'O have been fifty pi'ogi'css inspections made by 
me, on which instalments have Loon accounted for to the 
amount of .£12,575 2s. 4rf., which is the largest yearly 
amount exi)Oudod under my inspection. It is com- 
posed of £7, 23C 4s. 6f/.foi'buildings,and £5,338 17s. lOi 
for land improvonient.s, being an increase of £2,906 10<. 
3t7. on tho year ending Fehnmi'y, 1874. Eight of the 
loans were for the county Cork, of whicli £2,162 13s. 
lid. wei'o discharged for building in six places, and 
£248 Qs. Gd. for land improvement in two others. 

Theso figures show a satisfactory increase of invest- 
ment in the improvement of the country, but nearly 
oiio-foui'tli of tlie county Kerry land works paid for 
was on one account ■with Lord Kenmare, for planting 
covera iu his demesne at KOIamey, which, I believe, 
will not be a financial success. 

I hear of very few new applications for loans for 
land improvement, and as one-thiixl of last year’s 
progi’esa bills were for closing outstanding loans I 
expect to see a very much smaller amount acconn^ 
for in 1876 under that head. Butintiie building line 
tliere will be more work done, and, I believe, there 
will be an inci-eased demand for loans for planting. 

The Land Act has certainly engendered a new 
Je-olousy between landlord and tenant that ivill be for 
a long time a barrier to the improvement of the land 
under these Acts, aud loans for it ■will be almost en- 
tii*ely confined to fai'ms in proprietors’ occupation. 'Die 
tenants ■will very much prefer havii^ their own claims 
for 'the improvement of the soil by their own labour, 
than consent to pay reutchai-ge for loans for it. But 
for buildings, they must get money for materials and 
labour they cannot supply, and they will gladly pay 
for good dwellings aud farm buildings, if they are not 
put upon too large a scale, or in too expensive a styla 
The landlords will not borrow for them unless they 
pay rentcharge in full, or unless the lands are let to 
top value, SO' that it is very probable the drainage of 
wet land -will not increase but will d i m i i nsh. 

Mr. E. M. Bernard’s application for draining a flooded 
marsh on the River Brick in this county, by pump^ 
over ■the banks, has foiled, as the special Act for draining 
by pumps does not give authority to buy 
the requisite motive power. Such works would oe 
carried on to a considerable eident if the 
amended, so as ■to allow machinery to be included ifl 
the estimate for loans. 
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In consequenco of the gi’adual choldng up of tlie 
mouth of the OasMon River (of which the Brick is a 
tiibutary) there ^vill be very soon a great extent of very 
valuable land completely lost for want of outlet, and 
they can only be reclaimed by “ di-ainiug by pumping,” 
uad yet the law passed for promotbig sucli draining 
work will not sanction a lonu to buy tlie punijis. 

I believe a genei-al application of tlie centrifugal 
pump on the low lands of the Upper Sliannon and Suck, 
is the plain solution of tlie difficult puzzle of how to 
pwscive tlie inland navigation witliout its continuing 
to flood the marshes by tho aitilicial rniaing of the levd 
of the riveis. 

Henry Stokes. 



Cownty of Cork. 

Cork, 22nd February, 1875. 

In accordance with yoni- instructions I have the 
honour to subject to you on account of the working of 
the -Land Improvement Acts in my district for the 
piBt year 



I have nuule pi'elhninaiy inspections iu live cases, 
which shows a sliglit falling off from last year', none of 
the loans being for lai^e amounts. 

I have made nuieteen inspections for land improve- 
ment, sucli as open maiu and thorough drainage, plant- 
ing for shelter, i-oad making, and fencing, which num- 
ber also shows a diminutiou. 

The number of inspections of building cases (twenty- 
two) is about tire same as last year-, and with three or 
foiu' exceptions the amounts of the loans are small. 

The small number of cases of land improvement must 
be cliiefly attributed to the very great difficulty of get- 
ting labour, even at a high rate of wages it has been 
neaiiy impossible to get a sufficient number of hands 
to execute work of any consideiable extent. 

Tiro benefits conferred by the Acts ai« universally 
acknowledged, and, I expect, will be availed of more 
in the ensuing year, as the number of labourei-s emi- 
gi-ating ai'e veiy much on the decimse. 

The works of all sorts that came under my notice 
were executed in a most satisfactory manner. 

J. T. COBNWAUL 
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Lauded Phopbrty Improvement Acts, 10th Vic., chap. 32, &c. 



Schedule — Showing the Loans in pi'ogi'oss, tho Amounts sanctioned, and issued by Instalments 
with tho Date of the last Order to Issue, to the 3lst March, 1875. 



NORTHERF DISTRICT. 



1 Viscount Tomplotown, 
Ditto, 

R. IT. Sfngenis, 

Jiimss Stccii, 

MiirgRrol O'Hani, . 



AIoi. J. U. Stewart, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

I P. J, Doyne, . 
Ditto, 

I Thomas Oonolly, 

I A. C. n. Stownrt, 

, raiit-s Olpliert, 
Suuiuel Fleming, 
Ditto, 



John ft. Irvine, 

Tlie Marquis of Ely, 

J. C. Bloomfield, . 

S. J. Stewart and wife, 

S. Y. Joliustone, . 

John ft. Irvine, 

Ditto, 

Tlie Earl of Enniskillen, 
Ditto, 

I WiUiara Coro, 



. Samuel Vesey, 

H.H, Greer, . 

Robert W, Lotvrj, . 

Ditto, 

The Duke of Aboroom, . 

John S. Galbraith, 

John S. Galbraith and others, 
James C. J. Lowry, 

James G. Richardson, . 

Thomas S. L-win, . 

Ditto, 

Mary Jane Stevenson and others, 



John ITarrison, 
Thomas Grog, 

Lord DnlTorin, 
Andrew Nugent, . 
Daniel Delai^eiois, 
Ditto, 

Viscount Bangor, . 
Robert E. Ward, . 
James 0. Price, 

The Earl of Dufferin, 
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10 December, „ 

8 January, 1870. 
13 March, „ 



10 Doeamber, 1874 
30 September, 1873. 
30 July, 18C8. 

1 1 •'•ecorobar, 1874 
;i0.lnly, 18(18. 

3 December, 1874. 
5 May, „ 

35 February, „ 

3 „ „ 

3 October, 1873. 
3 December, 1874. 
0 February, 1875. 



34 November, 1874. 
37 Juno, 1873. 
3 December, „ 

1 June, 1874. 
8fi JanuaiT, 1875. 

3 November, 1874. 
32 March, 1875. 
!C January, „ 

4 March, „ 



13 March, 1873. 
10 March, 1875. 
17 April, 1872. 
8 February, 1871. 
21 February, 1873. 
1ft Jannary, 1875. 
8 November, 1874. 
16 August, „ 
21 Janaaiy, 1875. 
31 August, 1874. 
23 March, 1876. 
39 January, „ 



13 July, 1871. 
18 January, 1873. 
5 January; 1870. 

20 August, 1874. 

21 October, „ 

4 Marehi 1876. 
11 February, „ 
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1874-75.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c.— contmiicsZ. AppEror* d. 

Landed 

Property 

— — ■ ■ ImproTement 



MIDLAND AND EASTERN DISTRICT. 



Connty. 


AppHcaat. 


Amonnt 

unctiuDei. 


Amoant 

issued. 


No. of 
lo- 

stoIiDeQj 


Date of last Order 
to Issue. 


CiTAH, 


Tlao Marquis of Headfort. 


£ 8. d 

400 (1 0 


£ s. <1 
400 n 0 








Irusteea ot a. U'itoiiiv, decease! 


100 0 ( 


100 0 C 








me rtigiis ner, w. (Jonaty & others 


670 0 ( 


440 0 C 


4 






Mervyn Prult, 


605 0 ( 


300 0 G 


.3 






Lord Lisgar, .... 


400 0 0 


80 0 0 


1 


11 September, 1874. 


KOHAOUAN, . 


William Anketell, . 


500 0 0 


200 0 0 


2 






Ditto, .... 


275 0 C 


55 0 0 


1 






Kobert Thomson. . 


(100 0 t 


COO 0 0 








W. F. de 7. Kane, . 


275 0 C 


105 0 0 


3 






Ditto, .... 


150 0 £ 


00 0 0 








Mathew M. Eutherford. 


160 0 C 


30 0 0 








Robert Thomson, . 


200 0 0 


40 0 0 


1 


13 February, 1875. 


LOTITH, . 


Lord Bellow 


650 0 0 


6.70 0 0 


6 






Ditto 


100 0 0 


20 0 0 


1 


4 August, „ 


lONeFOim, . . 


The Earl of Longford, . 


QDO 0 0 


250 0 0 


5 






Ditto, .... 


1,100 0 0 


OtiO 0 0 




18 „* 




Hon. L. H. King Harman, . 


3,2(10 0 0 


2.500 0 0 


0 






Ditto, .... 


2.200 0 0 


2,200 0 0 


5 


3 February, 1871. ; 




Ditto 


2,000 0 0 


1,500 0 0 


3 






Ditto, .... 


3,400 0 0 


2,000 0 0 


4 






Ditto, .... 


555 0 0 


440 0 0 


4 






The Earl of Granard, . 


1,000 0 0 


800 0 0 


4 






William Bond, 


3S0 0 0 


350 0 0 


5 


10 February, 




Ditto 


100 0 0 


40 0 0 




13 .iugust, 1874. 




Ditto 


200 0 0 


40 0 0 








L. L. Busbe Fox, . 


2Q0 0 0 


250 0 0 


5 


17 September, 1874. 




The Eev. J. E. E. Edgeworth, 


700 0 0 


700 . 0 0 


5 






The Rev. Francis T. Grecg, , 


400 0 0 


180 0 0 








William Bond and Mary L. Bond, 


200 0 0 


100 0 0 


5 


9 December, 1874. 


Meath, 


N. F. Preston, 


700 0 0- 


SCO 0 0 


4 






Lord Athlomnoy, . 


200 0 0 


100 0 0 


4 


5 Septcmber.1871. 




Ditto, .... 


275 0 0 


200 0 0 


4 


23 March, 1809. 




H. St. G. Osborne, 


100 0 0 


lOO 0 0 




90 Mav, 1874. 




N. H. Dyos, .... 


1,000 0 0 


000 0 0 








James FaiTell, 


200 0 0 


100 0 0 




It) May. 1872. 




P. J. Dunne, 


2,600 0 0 


. 2,500 0 0 








W. E. Smyth, 


100 0 0 


OO 0 0 


3 


10 September. 1809. 




The Marquis of HcaJI'ort, 


600 0 0 


400 0 0 


4 


10 December, 1874. 




Thomas I'itelievbert, 


1,600 0 0 


000 0 0 


3 


2 April, „ 




Anne Levinge, 


200 0 0 


80 0 0 


2 


3 June, 




John fiTognire, 


400 0 0 


100 0 0 




28 February, „ 




Patrick Clinton, 


400 0 0 


400 0 0 


0 


7 January, 1876. 




William A. Baimes, 


100 0 0 


80 0 0 


4 


21 March, 1874. 




Hugh Hanbury, . 


7C0 0 0 


750 0 0 


5 


0 Ancast. 




The Marquis of Headfort, . 


050 0 0 


000 0 0 


3 


20 October, „ 




Ditto, .... 


3,S76 0 0 


500 0 0 


1 


5 March, 1876. 




Standish G. Rowley, 


255 0 0 


255 0 0 


0 


11 January. .. 




N. F. Preston, 


980 0 0 


380 0 0 


2 


20 March, „ 




Thomas Fitzherbart, . . 


100 0 0 


30 0 0 


1 


8 December, 1674 




James L. Naper, . • . 


2,240 0 0 


440 0 0 


1 


9 ,j 


Westmeath, 


The Earl of Longford, . 


700 0 0 


700 0 0 


5 


21 February, 1871. 




Ditto, .... 


1,400 0 0 


1,400 0 0 


5 


16 July, 1876. 






1,100 0 0 


880 0 0 


4 


16 Slay, 1874. 




R. E. Snrvth. 


350 0 0 


300 0 0 


5 


2 June, 1871. 




W. B. Smythe 


300 0 0 


300 0 0 


5 


27 February, 1676. 




Joshua Cooper. .... 


SOO 0 0 


240 0 0 


4 


0 August, 1874. 




Thomas Munay, .... 


500 0 0 


440 0 0 


4 


6 Jenuarv, 1876. 






700 0 0 


280 0 0 


2 


12 September, 1874. 




Eev. T. T. Gray, .... 


685 0 0 


135 0 0 


1 




James Nelson, . . ' . 


400 0 0 


■ 820 (1 0 


4 


9 February, 1875. 






180 0 0 


35 0 0 


1 


.6 „ „ 




Anna Lowry, 


200 0 0 


40 0 0 


1 


22 March, „ 


Dtouk, . , 


Thomas Plunkett, .... 


800 0 0 


800 0 0 


5 


14 January, 1874. 


William Richardson, 


450 0 0 


180 0 0 


2 


28 February, 1871. 




Ditto 


200 . 0 0 


. 200 O' 0 


5 


23 July, 1874. 




Sdward Keegan, .... 


250 0 0 


. 100 0 0 


2 


25 January, 1872. 






350 0 0 


. 280 0 0 




1 December, 1875. 




The Hon. St John Butler, . 


800 0 0 


320 0 0 


2 


22 December, 1874. 




H. S. B. Palliser 


220 0 0 


. 220 0 0 


6 


!0 October, 




Eliza Watson, ... 


SOO 0 0 


180 0 0 


3 


8 February, 1876. 
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64 APPENDIX TO FORTY-THmD REPOET OF THE [1874-75. 



(D.) Sctedule showing the Loans in progress, the Amounts sanctioned, &o. — continued. 



Landed 

Property 

Improvement 

Loans. 



DuBUK— cofiiiniird, 



John Add)’, 

Charles C. Vesoy, . . . . 

Miclinol Gaffney, . . . . 

The Hon. Sophia H. HutcMnson, 
KdxTOi'd Ellis Mayno, . 

Tlioiaas H. Ponsonby, . 

Homy 0. Lewis 

Malaclii S. Hxissey, 



Cliristopher Eynd, 

Ditto, 

Ditto, . . . . 

Henry W. Versuhoylo, . 
The Duke of Ldnstor, . 
DitUi, 

John La Toxioho, . 

The Itev. F. Fitzpatrick, 

B. 3?itzimtriclc, 

John Kane, . 

Francis Eivors, . 

The Rev. Williarn Sherlock, 
Cliristopher Rynd, 

John Malone, 



The Rev. N. Walsh and others, 
Tlie Earl of Rosse, 

M. P. Berry 



Viscount Ashhroolc, 

Henry A. R. Pigott, 

Iho Marquis of Lnnsdowne, 
Ditto, 

Robert G. Cosby, 

Ditto, 

Lord Castlotown, 

Ditto, 

Ditto, 

Samuel Edge, 

BeniantiuB, Edge, 

Richaixl Despard, 

E. S. E, Smytli, 



Sir John Esmonde, Bart., 
Viscount Powsrscoui't, . 
Richard B. Hudson, 

The Baron de Robeck, . 
Charles ^Y. Barton, 
ThoHoti. Oatli. Ttilhotandm 
Edward S. Bayly, . 

Ditto, 

The Earl of Corysfort, . 
Ditto, 

George T. Hanks, . 

Ditto, 

R. R. Wingfield, ■ 



Henry Brusn, 

Sarah L. Wnt£on, . 

Robert Watson, 

Pauline M'Clintock Bunhnry, 
P.J. Newton, 

John Doherty, 

D. W. P. Beresford, . . 

The Earl of Courtown, . 

John Alexander, . . . 



Thomas Boyd, • 
Ditto, 

J. T. Riddell, 

Howard J. St, George, 
Maurice Eelly, • 



Charles Tottenham, 
Lord Templemore, 
George W. Maunsell, 
Samuel L. Abbott, 

The Earl of Courtown, 
Henry S. H. Boyce, 







Aracuat 


No. of . 
In- 

Btolments 

iasuod. 


Data of last Order 
to Iigue, 


£ 


a. 


d. 


j: 


s. 


d. 






160 




0 


100 




0 


5 




310 












1 




600 




0 










23Jaiuiajw. 3S7.'i. 


1,300 












1 


1 December. 1 R7i 


300 




0 








1 


6 January, 1676. 


QOO 




0 










6 Febrnary, 


700 




0 








1 




300 




0 


70 






1 


•30 March, „ 


1,000 




0 


1,000 










lOO 




0 








5 


7 May, 1872. 


noo 




0 


lUO 






1 


3 July, 1873. 


l,00t) 




0 








4 




3,lk0 




0 


2,500 






6 


5 February, 1675. 


7.H00 




0 


4,5110 






0 


28 July, 1674. 


3.10 




0 








5 




150 




0 


150 






5 


27 January, 1675. 


250 




0 


100 






2 


10 .Tune, 1874. 


250 




0 


200 






4 


12 February, 1876. 


450 




0 


270 








28 December, 1874. 


500 




0 


100 






1 


22 Octolier, 


430 




0 


400 






5 


30 March, 1875. 


400 




0 


•too 






5 


11 December, 1874. 


400 




0 


400 




0 


5 


20 December, 1874. 


430 




0 


(15 




0 


1 


20 Anguet, 1874. 


200 




0 


lOO 




0 


4 


20 January, 1875. 


s.a.io 


0. 


0 


1,500 




0 


3 


5 November, 1873. 


1,000 






nuo 




0 


3 


25 March, 1871. 


335 




0 


525 




0 


3 


24 March, 1875. 


1,270 




0 


1,000 




0 


4 




3,000 




0 


1,000 




0 


2 


11 December, 1874. 


4,000 




fl 


500 




0 


1 


25 Aprtl, „ 


OOO 




0 


GOO 




0 


0 


22 August, „ 


800 




0 


800 




0 


5 


20 October, „ 


000 






480 






4 


28 „ „ 


1,300 




0 


240 






1 


22 September, „ 


005 




0 


130 






1 


24 October, ,, 


1,000 






200 






1 


31 December, „ 


200 






40 






1 


30 March, 1876. 








180 






1 


21 December, 1889. 


1,000 






1,000 






5 


10 Morch, 1873. 


230 






100 






3 


22 April, 1872. 








340 






2 


1 July, 1874. 








.300 






3 


8 December, 1874. 


1,200 






000 






4 


22 February, 1875. 








550 






5 


7 October, 1874. 


150 






00 






3 


4 March, 1875. 


3,400 






2,000 






4 


20 March, „ 


4B0 






270 






0 


30 „ 


100 






00 


0 




3 


8 » » 


000 




0 


3C0 






3 


11 February, „ 


100 






40 














1,000 






6 


21 August, 1874. 








1,000 






.5 


1 September, 1873. 
















23 January, 1875. 








B,U) 






4 


11 November, 18/4. 














4 


22 February, 1875. 














3 


23 September, 1874. 














5 


8 January, 18'S). 














1 


10 October, 18r4. 


IBO 






70 






2 


28 January, 1876. 








140 




0 


2 


23 January, 1874. 














2 


4 Febrnary, „ 








350 




0 


6 


1 March, l8/o. 














3 


6 Janna^, •> 


250 




0 


SO 




0 


1 


10 November, 18/4. 














3 


7 .Tnne, 1871. 
















12 January, 1870. 












0 


a 


6 August, 1873. 












0 


6 


1 August, 1874- 














1 


19 October, ^ 


176 




0 


106 




0 


3 


6 January, 18/0. 
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1374-75.] COMMISSIONERS OF PUBLIC WOEKS, IRELAND. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &q.— continued. 



Besoomtow, 



WESTERN DISTRICT. 



C]>arle9 Tottenham, 
Eobei’t Orme, 

Hugh M'Ternan, 

E. H. Cooper, 

Ditto, 

Ditto, 

Thomas W. Goff, 



The Nataonal Enilding Company, 
Ditto, ' . 

Lord Oranmore, . 

Sir B. L. Blosse, Bart., 

A. C. Lambert, 

George Browne, 

Bobert Staples, 



Harriett Gardiner, 
Dominick A. Browne, 
Charles Downing, 
William Orme, 
Stanhope W. F. Kenny, 
Ditto, 

Ditto, 

Joseph Bourke, 

Peter D. Browne, . 
Francis H. Armstrong, 
Dominick A. Browne, 
Thomas Tighe, 

Ditto, . . 

Frederick T. Lewen, 
Edward Bush, 

William Orme, 



John A. Lft Touche, 
TheEev. W. C. Peyton, 
Thomas Lloyd, 



Thomas W. Goff, . 

C. Ej Chichester, . 

Andrew 8. Kirkwood, 

Ditto, 

The O'Conor Don, 

James Yonng, 

The Hon. L. H. King-Harmi 
Henry Martin, 

H. S. F. Mahon, . 

The Incorporated Society for Pro- 
testant Schools in Ireland, 
Henry Jlartin, 



I Guardians of William J. 
John C. Murphy, . 

T. G. Wills Sandford, . 
The Her. Peter Toler, . 
John W. Mitchell, . 



. St. George CauMeld, 
Michael Eielly, 

Patrick Balfe, 

A. C. Lambert, 

C. T. Bedington, . 
Bernard O’Flaherty, 
John H. Blake, . 

S. T. B. Donelan, . 
John D. Mahon, . 
James Galbraith, . 
Henry Hodgson, . 
Eleanor M. Bedington, . 
George E. Burke, . 

H. J. Blake, . 

John Blakeney, 



Talbot, 



Am oust 
saaetiosed. 


Amonnt 

issued. 


No. of 

Ic- 

ibilmen 


Date of last Order 
to Issue. 


£ i. d 
850 0 .0 


£. i. d 
8-50 0 0 


6 


7 November, 1872. 




100 0 ( 


2 


12 December, 1870. 




IMO 0 ( 








1,600 0 ( 


3 






1,200 0 ( 








1,840 0 { 


4 






20 0 0 


1 


6 August, „ 


2,-')00 0 0 


2,500 0 0 


5 




600 0 0 


400 0 0 


4 


7 September, 1071. 




5,000 0 0 


10 




700 0 0 


660 0 0 


4 






180 0 0 


3 


31 January, 1874. 




1,100 0 0 


4 


26 Novsmber, „ 


1,000 0 0 


1,000 0 0 


6 


36 October, 1872. 




490 0 0 


6 


15 July, 1874, 




240 0 0 


2 


16July, 1878. 




200 0 0 






150 0 0 


120 0 0 


4 


29 December, 1878. 


250 0 0 


180 0 0 




8 December, 1874. 


450 0 0 


90 0 0 


1 


Ifi January, 1874. 


130 0 0 


lOf) 0 0 


4 


6 May, „ 


260 0 0 
200 0 0 


160 0 0 
40 0 0 


3 

1 


27 May. ” 


250 0 0 


150 0 0 






500 0 0 


100 0 0 






220 0 0 


40 0 0 


1 


7 „ „ 

21 January, 1875. 


700 0 0 


140 0 0 


1 


300 0 0 


60 0 0 


1 


2 February, „ 


300 0 0 


UO 0 0 


1 


2,000 0 0 


400 U 0 


1 


15. „ 


300 0 0 


80 0 0 


1 


10 March, „ 


700 0 0 


420 0 0 


3 


23 September, 1873. 


120 0 0 


40 0 0 


2 


4 July, 1875. 

2 October, 1874. 


280 0 0 


45 0 0 


1 


130 0 0 


100 0 0 


4 


11 April, 1871. 


2,250 0 0 


2,280 0 0 




24 „ 1874 

7 January, „ 


710 0 0 


420 0 0 


8 


620 0 0 


520 0 0 


6 


21 April 


000 0 0 


480 0 0 


4 


10 May, 1871. 


200 0 0 


160 0 0 


4 


ll August, 1674 


405 0 0 


400 0 0 


5 


7 July, „ 


100 0 0 


80 0 0 


4 


6 October, „ 


535 0 0 


200 0 0 


2 


7 August, „ 


175 0 0 


175 0 0 


5 


12 May, „ 


100 0 0 


80 0 0 


4 


5 October, „ 


1,046 0 -0 


200 0 0 


1 


10 Noyember, „ 


S55 0 0 


210 0 0 


3 


21 January, 1675, 


180 0 0 


125 0 0 


5 


6 March, „ 


286 0 0 


65 0 0 


1 


9 February „ 


200 0 0 


40 0 0 


1 


25 March, „ 


600 0 0 


480 0 0 


4 


0 April, 1870. 


270 0 0 


150 0 0 


3 


S May, 1874. 


560 0 0 


650 0 0 


5 


6 August, „ 

1 January, „ 


145 0 0 


76 0 0 


3 


600 0 0 


600 0 0 




2 „ 1872. 


250 0 0 


2.50 0 0 


6 


1 November. 1873. 


160 0 0 


30 0 0 


1 


1 December, 1871. 


680 0 0 


110 0 0 




1 November, „ 


2,750 0 0 


2,600 0 0 




5 August, 1673. 


1,000 0 0 


800 0 0 




4 November, 1869. 


676 0 0 


270 0 0 




OJnly, 1870. 


600 0 0 


100 0 0 


1 


8 March, 1871. 


1,500 0 0 


600 0 0 


2 


8 October, 1873. 


400 0 0 


160 0 0 


2 


2 June. 1872. 


1,100 0 0 


660 0 0 




3 July, 1874. 



Landed 

Property 

Improrement 

Loans. 
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-S6 APPENDIX TO FOETT-THIED EEPOET OF THE [18?4-?6 



Landed 

Property 

Improvement 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c.— continued 



B. T). Kelly, . 

B. J. Martin, 

Venerable C. H. C. Butaon, 
Micbael Hoaohc, . . 

Praooie L. Comyn, 

John A. Daly, 

Henry li. Mahon, . 

Alicia C. BicboniUoa and oi 
John L. Bagot, 

Ditto, 

Henry S. Porsse, . 

Thomas Seymour, . 

Giles B. Lambert, . 

Martin Doherty, . 



John C. Dolmege, . 
William Staopoole, . 
John G. Mortyn, . 
Ditto, 

Niuiiolas S. O'Gorman, , 



Amount 

sanctioned. 


Amount 




No. of 
la- 

Etalmoiits 

issued. 


£ 


s. 


d. 


£ 


s. 


d. 




700 






450 








1,100 




0 


220 








2,305 




0 


040 








800 




0 


300 








270 




0 


100 






2 


!r,ooo 




0 


1,000 








1,315 




0 


200 








115 




0 


115 






0 


550 




0 


050 








2,420 




0 


480 




0 




700 




0 


280 








1)00 




0 


1«0 




0 




500 




0 


400 




0 




100 




0 


20 




0 




800 




0 


480 




0 


3 


1,080 




0 


840 




0 


4 


500 




0 


500 




0 




800 




0 


100 






1 


31)5 




0 


76 






1 



aO March, 1874. 
4 Pebruary, 

20 May, 

23 October, ,, 
50 July, 

18 „ ” 

17 August, 

11 November, ,, 

21) October, „ 

18 November, „ 

1 March, 18T6. 

24 November, 187A 
14 January, 1878. 



4 March, 1874. 
30 May, 1873. 
a January, 1874. 
21 November, 1878. 
10 August, 1874. 



SOUTHEEN DISTEICT. 



Lnsiuoz, . 



Daniel F. Gabbott, 
Ditto, 

William Gabbett, . 

E. L. Hunt, . 

Peter M. Westropp, 
The Knight ot Glin, 
Ditto. 

Rev. R. Fitzgerald, 
Ditto, 

liOrd Montet^le, . 

E. W. O’Brien, 

Lord Einly, . 

I«rd CloDcurry, . 
Edward Atlcinson, . 
Richard Bateson, . 
John B. Massy, . 
Lord Monteagle, . 
Simon Groke, 

Thomas S. MooAdam, 



Topssast, . 



George M. Dawson, 
William V. Stuart, . 
George Lidwill, 

John Bayly, . 

J. R. Minnitt, 

J.J.Poe, 

W. B. Sraithwick, . 
Ellen O'llanagBii, . 
Thomas Donovan, . 

F. H. Massy, . 

John O'Meara, 

John W. Cooke, . 

The Earl of Normanton, 
Robert Roe, . . . 

Henry D. Head, . 
Arthur N. Webb, . 

The Viscount de Chabot, 
Michael O’Brien, . 
William Gibson, . 
Samuel H. Barton, 



William Clarke, . 
Elizabeth M. Taylor, . 
Thomas Forrest, . 
Cornelius O'Oonnor, 

Sir G. C. Colthurst, Bart., 
Ditto, 

Ditto, 

John Power, . . 

Nicholas P. Leader, 
Daniel C. Bastahle, 

James M'Mortrie, 



850 




0 


210 


0 


0 


3 


2,350 






1,000 


0 


0 


4 


500 






500 


0 


0 


5 


300 






280 


0 


0 


4 


250 






200 


0 




4 


1,050 






750 






4 


700 






140 






1 


1,000 






000 






3 


1,200 






030 








800 






040 






4 


400 






320 






4- 


305 






160 






2 


flOO 






240 






2 


280 






260 






5 


740 






435 








320 






320 






0 


000 






480 






4 


200 






lOO 






4 


1.70 






30 






1 


050 






050 






6 


4.70 






00 






1 


200 






40 






1 


600 






200 






2 


0,70 






440 






4 


350 






850 






6 


250 






200 






4 


105 






80 






'4 


400 






100 






2 


420 






240 






3 


400 






450 








875 






70 






1 


550 






400 






4 


605 






345 






3 


200 




0 


100 






3 


500 






300 






3 


300 






120 






2 


800 






480 






S 


1,000 






200 






' 1 


500 




0 


lOO 






1 


1,000 




0 


800 




0 


4 


3j0> 




0 


180 




0 


3 


600- 




0 


480 




0 


4 


280 




0 


200 




0 


4 


2,000 




0 


2,000 




0 


6 


060 




0 


050 




0 


5 


1,200 




0 


240 




0 


1 


600 




0 


600 


0 


0 


5 


250 




0 


200 


0 


0 


4 


180. 




0 


150 


0 


0 


5 


200- 


0 


0 


160 


0 


0 


4 



27 November, 1809. 
4 February, 1878. 

12 January, „ 

6 „ „ 

1 August, 1873. 
29 April, 1874 

13 October, 1870. 

20 November, 1873. 

27 February, „ 

4 February, 1878. 

28 January, „ 

21 March, 1874. 

2 July, „ 

12 August, „ 

36 .. „ 

8 July, 

10 Fetaiary, 1876. 

14 January, „ 

27 Marsh, „ 



28 February, 1875. 
31 August, 1871. 
8 February, „ 

2 March, 1872. 
10 March, 1878. 
10 November, 1874. 
20 June, 1872. 

27 October, 1878. 
1 August, 1874. 

3 Juus, „ 
22 February, 1875. 

20 July, 1874. 
17 February, 1875. 

21 August, 1874. 
24 December, „ 
30 November, » 
21 September, „ 

. 22 Felmuary, 1875. 
! 4 December, 1874. 

28 March, 1876. 



4 June, 1874. 
28 January, 1870. 
22 January, 1874. 
4 May, n 
81 January, 1878. 
11 December, n 
7 February, » 
28 October, 1974. 
13 November, 1873. 
10 March, 1876. 
24 July, ISl"*- 
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1874-75.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. A.pp»h>ix d. 



County. 


j AppHcant. 


Amount 

Buetioned. 


Amount 


i No. of 
I. In- 
stalment 


Date of lost Order 


Coax.— continued. 


M. A. B. Bcoher, . 


£ t. d 

aio 0 0 


£ e. d 
160 0 0 




24 September, 1872. 




James Byrne. 


3«0 0 0 


280 0 C 


4 






Eobert U. T. Uttiacke, • 


l.OOO 0 0 


800 0 6 


4 






C. W. T. Poasonby, 


180 0 0 


105 0 0 


3 






Ditto 


8Q0 0 0 


080 0 C 








Ditto, .... 


1,500 0 0 


1,200 0 0 








VLscuust Uidieton. 


son 0 0 


300 0 0 


3 






Earl of Bondon, 


040 0 0 


720 0 0 


4 








1,150 0 0 


020 0 0 


4 






J. D. Boberts, 


500 0 0 


200 0 0 


2 






Eiohard T. Eye, . 


800 0 0 


480 0 0 


4 






Sir Ct. 0. Col^nrat, Bart., 


2,000 0 0 


800 0 0 


2 


22 May, 




Ditto 


500 0 0 


200 0 0 


2 






Lady iicamnont, . 


2,000 0 0 


1,500 0 0 


4 






Wallis Adams, 


400 0 0 


160 0 0 


2 






Ditto, .... 


850 0 0 


610 0 0 


3 






Joshua Cooper, 


700 0 0 


700 0 0 








Jlobert Booves, 


360 0 0 


140 0 0 




80 October, 1874. 






100 0 0 


80 0 0 


4 






Lsooimt Midleton , 


220 0 0 


40 0 0 


1 






])itio, 


800 0 0 


800 0 0 


5 


6 December, 1874. 




Enneue Daly, 


200 0 0 


120 0 0 








Michael Morris, . 


215 0 0 


160 0 0 










1,600 0 0 


1,500 0 0 








Sir Augustus R. Wurran, Bart, 


i0f> 0 0 


450 0 0 


5 






Artlmr Lanrford, . 


380 0 0 


210 0 n 


3 


1 ’ 




John D. Biynn, 


200 0 0 


40 0 0 


1 






The Rev. M. A. C. Collis. 


000 0 0 


200 0 0 


2 






The Bev. J. B. Heard, . 


20(1 0 0 


200 0 0 


5 






Ditto, .... 


ino 0 0 


40 0 0 


2 






Geoi'se Bolster, 


180 0 0 


35 0 0 




29 July, 




William Morris, 


100 0 0 


80 0 0 




13 January, 1875. 




R. U. P. Fitzgerald, . . . 


sao 0 0 


280 0 0 


4 


24 October, 1874. 




Joshua Cooper, 


100 0 0 


20 0 0 


1 


10 September. .. 




Daniel C. Bostable, 


150 0 0 


150 0 0 


• 6 


11 March, 1875. 




Williain Penrose, . 


230 0 0 


. 45 0 0 


1 


27 February, „ 




Cornelias D. Collins, 


200 0 0 


40 0 0 


1 


WiMMfOBD, . 


Bichard Kirk 


500 0 0 


600 0 0 




0 May, 1874. 




The Knight of Keny, . 


4,000 0 0 


1,500 0 0 


3 


26 August 1874. 




Ditto, 


1,000 0 0 


200 0 0 


1 


2 November, 1872. 




Ditto, 


1,000 0 0 


600 0 0 




3 October, 1874. 




Ditto 


2,000 0 0 


400 0 0 


1 


6 July, 1872. 




Bov. George Fitemautice. 


■ 200 0 0 


120 0 0 




4 July, 1874. 




Howland BAteman, 


1,800 0 0 


SOO 0 0 


2 


12 October, « 




Williain T. Crosbie. 


1,000 0 0 


1,000 0 0 


5 


16 December, 1873. 




Edward M. Bernard, 


200 0 0 


200 0 0 




10 January, 1874. 




Rdwai-d Hussey, .... 


400 0 (1 


320 0 0 


4 


15 Mat, . 1673. 




Sir R. Olennerbossett, Bart., . 


1,000 0 0 


200 0 0 


1 


27 April, 1872. 




Ditto 


Q30 0 0 


120 0 0 


1 


20 March, 1873. 




Bicbard Mohony, . . 


420 0 0 


320 0 0 


4 


20 January, 1874. 




The Morciuis of Lansdowne, 


050 0 0 


860 0 0 


5 


7 July, „ 




Ditto 


6,000 0 0 


6,000 0 0 


G 


6 August 3, 




Rev. George Browne, . 
Rev. Richard FitZBOvald. 


1,300 0 0 


780 0 0 


3 


21 June, 1872. 




1,370 0 0 


640 0 0 


2 


23 April, 1874. 




George Hewson, .... 


1,836 0 0 


1,080 0 0 


3 


26 August ,) 




Ditto, . ... 


040 0 0 


720 0 0 


4 


18 „ 






8,000 0 0 


2,500 0 0 


5 


22 November, 1669. 




H. A. Herbert, .... 


1,680 0 0 


660 0 0 


2 


TJannary, 1875. 




Ditto 


11,820 0 0 


1,001) 0 0 


2 


12 February, „ 




William C. Hickie, 


820 0 0 


720 0 0 


4 


80 April, 1874. 




Ditto, 


800 0 0 


640 0 0 


4 


18 July, „ 




Wilson Gtm, 


145 0 0 


145 0 0 


6 


20 October, „ 




James Crosbie 

Sir John F. Godfrey, Bart,, . 


640 0 0 


480 0 0 


4 


6 January, 1875. 




350 0 0 


210 0 0 


3 


17 September, 1874. 




Edward M. Hussey, 


100 0 0 


20 0 0 


1 


20 July, „ 




The Earl of Kenmaia, . 


1,420 0 0 


1,420 0 0 


6 


27 August, „ 




The Rev. J. F. Day, 


100 0 0 


20 0 0 


1 


28 „ 




Arthur Edward Herbert, 


800 0 0 


180 0 0 


3 


L6 December, „ 




Langford Eae, .... 


2,325 0 0 


930 0 0 


2 


21 






540 0 0 


800 0 0 


a 


L4 January, 1673 




Stephen E. Collis 


1,800 0 0 


200 0 0 


1 


.2 March, „ 




St John T. Blacker, 


250 0 0 


50 0 0 


1 


23 „ „ 



Landed 

Property 

Improrement 

Loui. 



Ofce of Pvilic World, Lvilin, 
Irf May, 1875. 



By order, 

E. Hornsby, Secretary. 
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